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COMMUNICATION 


FROM  THE 


STREET  COMIISSIOMR, 


TRANSMITTING  HIS 


THIRD  QUARTERLY  REPORT  FOR  THE  YEAR  1862; 


BEING  THE 


\Mmm  d  tilt 


UP    TO     AND  INCLUDING 


September  30th,  1862. 


BOATED    OF  ALDERME]^^, 
January  3d,  1863. 


nOCUMEJTT  JTo.  19. 


NEW  YORK: 

EDMUND   JONES   &   CO.,    CORPORATION  PRINTERS, 
No.  26  John  Street. 

1862. 


TO 


DOCUMENT    No.  19. 


BOARD  OF  ALDERMEN, 

JANUARY  3d,  1863. 


The  following  communication  from  the  Street  Commis- 
sioner, submitting  his  Third  Qnarterly  Report  for  the 
year  1862,  being  business  of  the  Street  Department  up 
to  and  including  September  30th,  1862,  was  received, 
laid  on  the  table,  and  directed  to  be  printed. 

DAVID  T.  VALENTINE, 

ClerL 


Street  Commissioner's  Office, 
New  York,  30th  Sept.,  1862. 

To  the  Honorable  the  Common  Council : 

Gentlemen  : — By  the  charter  of  1857,  and  ordinances  of 
the  Common  Council,  it  is  made  the  duty  of  the  head  of  De- 
partments to  report,  in  writing,  to  the  Common  Council, 
quarterly,  the  state  of  the  Department  under  their  charge; 
in  accordance  therewith,  I  have  the  honor  to  submit  the 
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following  report,  as  giving  a  full  exhibit  of  the  public 
business  performed  by  this  Department  for  the  third  quar- 
ter of  this  year,  ending  September  30th. 

Requisitions  have  been  made  by  this  Department  upon 
the  Comptroller  during  the  quarter  amounting  to  the 
sum  of  three  hundred  and  fifty-five  thousand  one  hundred 
and  ninety-four -j-oV  dollars.  Of  this  amount  two  hundred 
and  ninety-five  thousand  tw^o  hundred  and  seventy-five 
dollars  ($295,275.92)  was  drawm  upon  tax  appropria- 
tions, and  fifty-nine  thou'sand  nine  hundred  and  eighteen 
iVu  dollars  upon  trust  account,  which  amount  will  be 
reimbursed  the  City  Treasury  by  assessment  upon  the 
projDerty  benefited  thereby. 

Appendix  A — shows  the  balance  on  hand  of  each  appro- 
priation on  the  1st  of  January,  18G2  ;  amounts  paid  by 
the  Comptroller  on  requisitions  during  the  quarter ; 
amounts  paid  by  the  Comptroller,  w^ithout  requisitions  of 
the  Street  Commissioner,  during  the  quarter ;  and  balance 
on  hand  30th  September,  against  w^hich  no  requisitions 
have  been  drawn  by  the  Street  Commissioner  upon  the 
Comptroller. 

Appendix  B — gives  full  details  of  assessment  lists  de- 
livered to  the  Collector  of  Assessments  ;  amounts  collected 
and  paid  by  him  to  the  City  Chamberlain  ;  assessments 
returned  uncollected  to  the  Bureau  of  AiTears  ;  and  all 
matters  under  cognizance  of  the  First  Book-keeper  of  this 
Department. 

Appendix  C — gives  statement  of  all  recommendations 
made  by  the  Street  Commissioner  to  the  Common  Council 
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during  the  past  year,  and  showing  the  action  taken  there- 
on. 

Bureau  of  Street  Improvements. — The  Superintend- 
ent reports  work  done  in  the  Bureau  during  the  last 
quarter,  amounting  to  the  sum  of  one  hundred  and  fif- 
teen tliousand  four  hundred  and  seventeen  -/oV  dollars 
($115,417.81). 

The  sums  retained  (being  for  excess  of  inspection  and 
thirty  per  cent,  on  payments  made)  amounts  to  forty-nine 
thousand  eight  hundred  and  on^  -roi,-  dollars  ($49, SOI. 75), 
leaving  the  amount  of  vouchers  issued  during  the  quarter, 
sixty-five  thousand  six  hundred  and  sixteen  t^tt  dollars 
($65,616.06). 

Bureau  of  Wharves,  Piers,  and  Slips. — Work  has 
been  done,  and  vouchers  drawn  in  payment  therefor,  to 
the  amount  of  thirty-five  thousand  one  hundred  and  fifty- 
three     77  dollars  ($35,153.03)  during  the  quarter. 

Bureau  of  Roads. — Vouchers  have  been  drawn  in  pay- 
ment for  work  done,  and  materials  purchased,  to  the  amount 
of  eleven  thousand  eight  hundred  and  forty-four  fo~o  dollars 
($11,844.31). 

Bureau  of  Lands  and  Places. — During  the  quarter, 
work  has  been  done,  and  materials  purchased,  to  the 
amount  of  eight  thousand  five  hundred  and  seventy-eight 
iVo  dollars  ($8,578.44),  and  vouchers  drawn  in  payment  for 
the  same. 

Bureau  of  Lamps  and  Gas.  —  Vouchers  have  been 
drawn,  during  the  quarter,  in  payment  for  gas  consumed 
and  the  purchasing  of  necessary  articles  pertaining  to  that 
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Bureau,  to  the  amount  of  one  hundred  and  ten  thousand 
two  hundred  and  sixty-seven  -i-o~d"  dollars  (SI  10,267.80). 

Bureau  of  Repairs  and  Supplies. — The  Superintendent 
reports  work  done  and  vouchers  drawn  in  payment  for  the 
same,  during  the  quarter,  amounting  to  the  sum  of  forty- 
four  thousand  eight  hundred  and  thirty-five  -j-yV  dollars 
($44,835.71). 

Deputy-Superintendent  of  Repairs  and  Supplies — 
I'eports  having  incurred  expenditures  during  the  quarter, 
and  drawn  vouchers  in  payment  therefor,  to  the  amount 
of  thirty-eight  thousand  six  hundred  and  twenty-six  -/o^,- 
doWars  ($38,626.59). 

Bureau  of  Fire  Department. — The  Chief  Engineer 
reports  expenditures  in  this  bureau  during  the  quarter, 
incurred  for  the  building  of  new,  and  repairing  of  old, 
fil  e  apparatus,  amounting  to  the  sum  of  twenty-nine  thou- 
sand eight  hundred  and  fourteen  j-oi,  dollars  ($29,814.91), 
which  also  includes  amounts  paid  for  the  purchasing  of 
leather,  and  the  making  of  hose. 

Bureau  of  AssesSxMENTS. — On  the  1st  of  July,  there 
remained  in  the  hands  of  the  Collector  of  Assessments, 
lists  amounting  to  the  sum  of  six  hundred  and  ninety-four 
thousand  seven  hundred  and  forty  roo  dollars  ($694,740.61). 
Since  then  there  have  been  placed  in  his  hands,  for  collec- 
tion, lists  amounting  to  eighty-seven  thousand  one  hun- 
dred and  fifty-eight  dollars  ($87,158.18).  During  the 
quarter,  the  Collector  has  paid  to  the  City  Chamberlain,  one 
hundred  and  sixteen  thousand  nine  hundred  and  fifty-six 
fifo  dollars  ($116,956.59),  and  returned  to  the  Bureau  of 
Arrears,  ninety-nine  thousand  one  hundred  and  seventeen 
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iiTo  dollars  ($99,117.99),  leaving  in  his  hands,  on  this  date 
to  be  accounted  for,  five  hundred  and  sixty-eight  thousand 
three  hundred  and  ninety-three  A-o  dollars  ($568,393.38). 

Your  Honorable  Bodies  are  respectfully  referred  to  the 
accompanying  reports  of  the  Superintendents  for  a  full 
and  detailed  statement  of  the  business  transacted  by  them 
respectively,  during  the  quarter,  and  to  the  annexed  Ap- 
pendix C  for  the  recommendations  made  for  the  past 
year,  by  this  office,  many  of  which  have  not  met  with 
that  consideration  which,  in  my  opinion,  they  demand. 

I  would  beg  leave  to  say,  that,  notwithstanding  the 
many  defective  and  conflicting  laws  and  ordinances  that 
debar  the  proper  and  efficient  prosecution  of  public  busi- 
ness (as  noted  in  my  previous  reports),  the  affairs  of  this 
Department  were  never  in  better  condition,  as  shown 
upon  comparison  with  former  years,  and  I  should  be 
pleased  to  have  your  Honorable  Bodies  investigate  as  to 
the  manner  of  conducting,  and  the  condition  of,  the  public 
business  intrusted  to  my  charge. 

Kespectfully  submitted, 

S.  F.  KNAPP, 

Street  Commissioner, 
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APPENDIX  B. 


Contains  amount  of  Requisitions  drawn  on  the  Comptroller  for  ex- 
penses of  Fire  Machines  and  Apparatus,  Lands  and  Places,  Public 
Buildings,  &c.,  as  transcribed  from  the  Ledgers  kept  for  that  purpose — 
Assessments  delivered  the  Collector  of  Assessments  for  Collection — 
Returns  of  Arrears  on  Assessments  delivered  the  Clerk  of  Arrears  for 
Collection,  and  the  payments  made  by  said  Collector  to  the  Chamber- 
lain on  the  Assessments  in  his  hands. 

All  these  statements  embrace  the  transactions  of  the  Street  Depart- 
ment, as  recorded  in  the  office  of  the  First  Book-keeper,  from  July  1st 
to  September  30,  1862  : 


FIRE  MACHINES  AND  APPAR.VTUS. 


Work  in  Corporation  Yard . 

Salaries  of  Engineers  

Corporation  Yard  

Coal  for  Steam  Fire  Engines 

AYatch  Lines  

Lanterns  

Stock  Account  

Cartages  

Contingencies  

Engine  Company  Xo.  1 . . .  .  ^ 


$fi8 
03 
53 
98 


75! 

25 
36' 
08 
7« 
00 


$1,440  OOj 
2,431  ll| 
6,744  791 
421  70^ 


80  oo; 

273  50 
1,371  95 
757  00 


16  00 


2,802 


"  12....! 
"13.... 
"14.... 
"  15.... 
"  10.... 


148 
117 
112 
15 
r.2 
42 
219 
242 
43 
14 
57 
137 
127 
108 
25 


50 
88 
00 
50 
00 
75 
00 
88 
00 
50 
00 
13 


75 


Carried  forward. 


$4,619  36 


$13,536  05 
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Brought  forward 

$4,619 

36 

Engine  Company  'No.  22 ... . 

78 

75 

u  a 

u 

28 ... . 

74 

50 

(I  C( 

u 

24  ... 

10 

00 

%i  u 

C( 

25 ... . 

92 

87 

u  u 

26.... 

854 

10 

((  u 

u 

27... . 

33 

25 

u  u 

u 

28.... 

105 

75 

a  a 

29.... 

74 

76 

n  u 

u 

30.... 

66 

00 

u  a 

u 

31 ... . 

103 

55 

it  u 

u 

32.... 

170 

60 

u 

33 ... . 

2,684 

00 

((  n 

(I 

34. . .  . 

19 

25 

U  l( 

35.... 

1,550 

00 

.t  u 

36.... 

2 

25 

il.  li 

37 

55 

40 

lb 

38.... 

42 

63 

(I  a 

u 

39.... 

33 

75 

u 

40 ... . 

33 

00 

41 . . . 

118 

25 

"  " 

42 . . . 

96 

25 

43  ... 

96 

25 

(I 

44. . . . 

138 

86 

11  (I 

u 

45  ... . 

58 

50 

46  ... 

36 

50 

47.... 

60 

00 

(> 

u 

48.... 

60 

75 

49.... 

123 

50 

u 

50.... 

45 

75 

51.... 

109 

25 

Exempt  Engine 

Company. . . 

40 

02 

Old  engine  and  jumper  from 

Yard. 


Hose  Company  No. 


$13,536  05 


Carried  forward. . . 


4  00 


1 

29 

00 

2  , 

25 

25 

37 

25 

4 

175 

76 

33 

75 

6 

8 

75 

23 

13 

8  .... 

59 

38 

{)   

303 

00 

10 

26 

25 

11 

46 

8S 

12 

70 

75 

13 

95 

50 

14 

55 

12 

11,691  65 


77     $25,227  70 
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Brought  forward . . . 

$989  77 

$25,227  70 

Hose  Company  l!^o. 

15. . 

13  75 

(I  u 

'1 

16  , 

116  00 

it 

u 

17.. 

28  75 

a 

u 

18  . 

22  00 

(i  a 

(( 

19 

70  25 

kl 

20 

46  38 

i>  u 

k4 

21 

37  00 

C.  Ik 

" 

22  . . 

58  50 

u 

u 

23 

94  00 

i>  k* 

i( 

24 

110  00 

kk  kk 

26  . 

44  13 

k. 

k( 

27 

25  87 

k. 

28  . 

30  50 

kk  k> 

kk 

29 

28  00 

ki  ki 

(( 

30.. 

8  75 

k. 

kk 

31 

101  00 

.k 

" 

32 

1  25 

k.  k. 

u 

33 

7  00 

kk  kk 

36 

68  25 

kk  kk 

37 

46  38 

kk  kk 

Ck 

38 

155  00 

k.  kk 

k( 

1  00 

40 

271  00 

k. 

41 

43  00 

u  kk 

42 

89  75 

kk 

kk 

43 

53  00 

.(  kk 

(k 

44 

82  25 

kk 

u 

47 

91  88 

(.  kk 

it 

48 

7  88 

k.  tk 

kC 

49 

43  25 

kk 

50 

1  88 

k> 

kl 

51 

S5  50 

52 

27  25 

k( 

53 

75  25 

kC  kk 

(( 

55 

19  50 

ik  >; 

56 

29  00 

kk  kk 

u 

57 

!          402  00 

k.  kk 

(( 

60 

1           41  00 

(I 

61 

88  75 

Old  Hose  Carriage  from  yard 

1           51  00 

3,606  67 

Hook  &  Ladder  Co.  N^o. 

1.  . 

1  88 

a 

2 

120  38 

Ik  k( 

11 

3.  . 

7  50 

(k  kk 

u 

4.  . 

122  00 

kk  (k 

4k 

5. 

!          113  63 

kk  ki 

k( 

6. . 

!            89  75 

(k  k( 

u 

7.. 

j           55  00 

Carried  forward. 

i         $510  14 

$28,834  37 
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Brought  forward . . 
Hooktfe  Ladder  Co.  No 


Ijands  and  Places. 

Laborers'  Pay-rolL  . .  . 
Third  avenue  and  Seventh 

street  Park  

Stuyvesant  Park 
Washington 
Union  " 
Madison 
Battery 

Reservoir  " 
Duane  street  " 
Christopher  street 
Tompkins 

Bowling  Green  


$510 

14 

8. . 

9 

75 

9. . 

34 

50 

10.. 

5 

00 

11. . 

72 

54 

12.. 

335 

50 

13. . 

91 

74 

14. . 

30 

90 

15. . 

23 

88 

16. . 

594 

50 

18. . 

61 

00 

Implements 


Public   Buildings — Const 
tion  and  Kcpairs. 

1st  District  Civil  Court 
4th 

5th  ^' 

6th 

8th 


1st 
2d 
3d 


Police 


Centre  Market, 
Clinton  " 
Fulton 
Franklin  " 
Jefferson  " 


Carried  forward. 


42  00 
320  75 

90  32 
214  00 
595  60 
261  71 
833  70 
3  80 

19  50 
346  00 
6  30 


566  78 
104  19 
7  25 
688  72 
56  16 


1,013  24 
69  44 
201  41 


227  00 
260  81 
220  48 
37  77 
25  00 


$28,834  37 

1,769  45 

$30,603  82 

5,427  25 

2,733  68 
142  36 

8,303  29 

1  984  09 

771  06 

$3,478  25 

$38,907  11 
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Broil  ,2:1 
House  of  iEn 


t  forward 


2:ine  Co.  Xo.  4.  . 

50  00 

a 

5 .  . 

89  17 

k  u 

8.. 

247  90 

(  u 

•  9.. 

319  60 

k  u 

10. 

255  06 

(  u 

11. . 

183  79 

I  u 

15.. 

30  38 

i  li 

20.. 

495  51 

i  u 

24. . 

79  24 

I  (I 

25 . . 

229  83 

a  ci 

27.. 

565  00 

( 

29.. 

1,020  00 

I  a 

80., 

2,600  00 

C 

31.. 

13  30 

33 

14  00 

1.  a 

34. . 

90  00 

36.. 

64  61 

I  11 

37.. 

33  44 

(.  (I 

38.. 

59  62 

41.. 

207  87 

i  I, 

42.  . 

218  80 

43.. 

52  75 

C  (( 

45.  . 

45  35 

48.. 

1,300  00 

i  u 

49.. 

48  42 

pt  Engine  Co.  . . 

4  50 

ose  Co.  'No. 

1.  . 

1,028  00 

i  i. 

4.. 

67  81 

L  U 

6. 

540  00 

(  i; 

7.. 

66  05 

I  u 

11.. 

18  62 

k  ;( 

19.. 

66  90 

k  u 

20.. 

13  80 

;  n 

29.. 

1,539  OO 

i  u 

31.. 

1,129  00 

(  u 

32.. 

600  00 

u 

33. . 

1,886  12 

;  u 

36. . 

120  18 

(  u 

38.. 

16  79 

i  a 

39. 

1,828  00 

(  u 

41 . . 

7  18 

(  11 

44. . 

6  13 

l  u 

50.. 

44  75 

I  (( 

55 .  . 

496  41 

i  u 

GO.  . 

5  60 

$3,478  25!    $.38,907  11 


8,318  09 


9,480  34 


Carried  forward 


$21,276  68'    $38,907  11 
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Brought  forward ..... 
House  of  Hook  and  Lad- 
der Co.  No.  2.. 

u  u  .c 

u  u  q" 

"9.. 
"  10.. 
u  a     ^2.. I 

"  13..! 
"    16.. I 

City  Hall  Park  Bell-tower.  .  j 
Essex  Market  "  . .  1 
51st  street  "        .  .| 

Jefferson  Market     "        . .  j 
Mount  Morris  " 
Macdoug^jl  street  " 
Marion  street  " 
22d  street 

83d  street  " 
Union  Market 
Washington  Market " 

House  of  Precinct  No.   6. ., 
"    15.. I 

Street  Commissioner's  De- 
partment   

Fire  Telegraph  office  

Mayor's  office  

Clerk  of  Common  Council's 
office   

Clerk  of  Board  of  Council- 
men's  office  

City  Hall  

Chief  Engineer  of  Fire  De- 
partment's office  

Firemen's  Hall  

Comptroller's  office  

Collector  of  Assessments' 
office  

Inspectors  

Tax  Commissioners'  office. . 

Chamber  of  Board  of  Alder- 
men   

Corporation  Counsel's  office 

City  Inspector's  Department 

Chamber  of  Board  of  Coun- 
cilmen    i 


$21,276  68 


20 

00 

35 

32 

16 

00 

2 

90 

2,600 

44 

28 

03 

61 

40 

330 

94 

12 

55 

85 

00 

500 

00 

13 

50 

195 

24 

8 

25 

180 

94 

66 

40 

9 

50 

64 

60 

97  53 

857 

97 

892 

13 

3,095  03 


1,233  51 


1,750  10 

42  25 
84  37 
137  29 

50  38 

62  20 
294  76 

133  01 
99  64 
2  75 

422  51 
2,084  00 
10  55 

20  40 
8  86 
18  15 

182  79 


Carried  forward 


$31,009  23 


$38,907  11 


4^ 
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Brought  forward  

Croton  Board  

Infants'  Home  

Superintendent    of  Unsafe 

Buildings  

Board  of  Assessors  

Keceiver  of  Taxes'  Office.  . . 
Corporation  Attorney'sOffice 
Corporation  Yard  


Repairs  to  Engine  Houses. 


Qse  of  Engine  Co.  No.  2 . 

$52  95 

i( 

u 

3.  . 

85  83 

(( 

c; 

u 

4.. 

177  18 

u 

(( 

5.. 

280  00 

k'% 

u 

(; 

6. . 

58  00 

(( 

(( 

8.. 

204  38 

u 

u 

(( 

9.. 

245  05 

u 

a 

10.. 

264  37 

(I 

u 

u 

11. . 

71  17 

(I 

u 

u 

12. . 

24  67 

u 

u 

u 

13.. 

37  25 

u 

u 

u 

14.. 

64  90 

a 

Cl 

u 

16.. 

253  27 

(I 

u 

17.. 

186  62 

u 

u 

u 

19. . 

44  62 

(( 

a 

20. . 

88  00 

(( 

(C 

24!! 

130  27 

u 

25. . 

32  00 

u 

(( 

u 

26. 

6  25 

u 

11 

a 

28. . 

135  08 

(( 

29.. 

275  50 

(( 

(( 

u 

30.. 

292  15 

u 

u 

31.. 

26  38 

u 

u 

u 

32.. 

244  80 

u 

u 

u 

33.. 

74  88 

a 

(( 

u 

34.. 

9  97 

i( 

u 

u 

35.. 

50  47 

a 

(( 

(( 

37.. 

115  85 

u 

u 

40. . 

30  05 

It 

(( 

41. . 

307  86 

u 

a 

u 

42.. 

381  60 

u 

a 

a 

44. . 

394  32 

u 

u 

45.. 

73  71 

u 

47.. 

52  20 

I. 

u 

(( 

49.. 

52  01 

a 

(( 

u 

50.. 

19  35 

Carried  forward 

$4,842  86 

L,009  23 
191  22 
148  47 


130 
3 
4 
13 

220 


?  $38,907  11 


31,721  26 


$70,628  37 


18 


Brought  forward . . . 
House  of  Engine  Co.  No.  51 
Exempt  Engine  Company 


use  of  Hose  Co.  No.  2 . . 

64  90 

u 

(( 

11 

3.. 

48  43 

(( 

u 

11 

4.. 

87  73 

(( 

u 

11 

5.. 

269  47 

(i 

11 

7.. 

4  50 

u 

(C 

11 

15.. 

16  50 

(i 

il 

11 

16.. 

186  32 

u 

u 

il 

19.. 

8  87 

(( 

l( 

Ii 

21.. 

65  86 

a 

11 

22.. 

302  28 

(C 

(k 

il 

23.. 

26  00 

11 

26.. 

109  60 

u 

11 

27.. 

30  61 

(i 

il 

29.. 

386  32 

(( 

li 

11 

30.. 

9  87 

u 

il 

11 

32.. 

191  78 

it 

il 

il 

36.. 

196  20 

n 

ii 

u 

38.. 

109  92 

u 

il 

u 

39.. 

75  00 

it 

11 

11 

40.. 

253  29 

ii 

11 

11 

43.. 

23  37 

(I 

11 

50.. 

153  35 

ii 

ii 

51.. 

156  37 

il 

11 

il 

52.. 

84  75 

u 

11 

il 

53  .  . 

160  29 

u 

u 

11 

55. . 

37  59 

u 

il 

C( 

56.. 

2  52 

u 

il 

u 

57.. 

46  14 

(( 

11 

11 

59.. 

6  64 

u 

11 

11 

60.. 

13  16 

(( 

11 

11 

61.. 

37  31 

House  of  Hook  and  Lad- 


der  Co. 

No. 

1.. 

243  75 

11 

(( 

2.. 

20  00 

ii  u 

11 

3. . 

175  25 

11  il 

li 

4. . 

38  99 

11  il 

il 

5.. 

6  65 

il  il 

ii 

6  =  . 

40  00 

ii  il 

11 

8.. 

25  00 

11  il 

9.. 

15  00 

11  11 

11 

11.. 

64  37 

11  11 

ii 

12, . 

328  83 

il  ii 

11 

13.. 

26  67 

il  ii 

11 

14.. 

36  75 

Carried  forward 

$1,021  26 

$4,842  86 
12  25 
186  41 


$5,041  52 


,164  94 


,021  26      $8,206  46     $70,628  37 


$70,628  37 


19 


Brought  forward  

House  of  Hook  and  Lad- 
der Co.  No.  15. . 
"          "  "  16.. 

Post-office  Bell-tower  

Jefferson  Market  Bell-tower, 
Union  Market  Bell-tower. . . 


Seventh  Precinct  Station- 
Ilousc. 

Tuomej  &  Elder,  gas  fix- 
tures, &c  


Streets  Ucgulating>  Grading, 
Curb  and  Guttering  and 
Flagging. 

John  McGrane,  on  account 
of  contract,  5th  avenue, 
regulating  and  grading, 
from  86th  street  to  Mount 
Morris  square  

John  S.  Masterson,  on  ac- 
count of  contract,  02d 
street,  regulating,  grading, 
setting  curb  and  gutter 
and  flagging,  from  5th  to 
2d  avenue  

George  A.  Buckingham  & 
Co., on  account  of  contract, 
8th  avenue,  regulating  and 
grading  from  82d  to  102d 
street  

Robert  &  William  Jardine, 
in  full  of  contract,  Lexing- 
ton avenue,  flagging,  from 
42d  to  57th  street  

Cornelius  Smith,  on  account 
of  contract,  8th  avenue, 
regulating  and  grading, 
from  102d  to  ]  14th  street. 

Thomas  Crimmins,  per  E.  D. 
Brown,  President,  as- 
signee, on  account  of  con- 
tract, 61st  street,  regulat- 
ing and  grading,  from  2d 
avenue  to  East  River  


Carried  forward . 


$1,021  26 

15  rr 

;379  29 


887  60 


752  87 


878  08 


1,592  66 


1,339  80 


8,320  44 


^,771  45 


$8,206  46 


1,416  32 


140  96 


;70,628  37 


9,763  74 


39  42 


,431  53 


Brought  forward. . . . ' 

Edwin  McGuire,  in  full  of 
contract,  59tli  street,  reg- 
ulating and  grading,  set- 
ting curb  and  gutter  and 
flagging,  from  5tli  to  8th 
avenue  

Michael  J.  Greene,  on  ac- 
count of  contract,  58th 
street,  regulating,  grading, 
setting  curb  and  gutter 
and  flagging,  from  5th  to 
Tth  avenue  

John  McGrane,  in  full  oi 
contract,  10th  avenue,  fill- 
ing sunken  lots,  &c.,  from 
40th  to  41st  street  

Michael  Treacy,  in  full  of 
contract,  56th  street,  reg- 
ulating, flagging  and  set- 
ting curb  and  gutter,  be- 
tween 6th  avenue  and 
Broadway  

O'Connor  &  Sullivan,  on  ac- 
count of  contract,  10th 
avenue,  regulating  and 
grading,  from  71st  to  86th 
street  

Michael  Casey,  on  account 
of  contract,  56tli  street, 
regulating,  grading,  setting 
curb  and  gutter,  from  9th 
avenue  to  Hudson  Eiver. . 

George  A.  Buckingham  & 
'  Co.,  on  account  of  con- 
tract, 8th  avenue,  regulat- 
ing and  grading,  from  82d 
to  102d  street  

John  F.  Broderick,  in  full  of 
contract,  32d  and  33d 
streets,  fencing  vacant 
lots,  between  10th  and 
11th  avenues  

Daniel  Gallagher,  in  full  of 
contract,  55th  street,  reg- 
ulating and  grading,  from 
6th  to  Ytli  avenue  

Robert  &  James  Cunning- 
ham, in  full  of  contract, 


Carried  forward, 


$30,768  25 


Brouglit  forward  

53d  street,  setting  curb 
and  gutter  and  flagging, 
from  4th  to  5th  avenue.. 

Jeremiah  Mahonev,  in  full 
of  contract,  Madison  ave- 
uue  and  30th  street,south- 
west  corner,  flagging.  . . . 

Cornelius  Smith,  on  account 
of  contract,  8th  avenue, 
regulating  and  grading, 
from  114th  to  125th  street 

John  S.  Masterson,  on  ac- 
count of  contract,  92d 
street,  regulating,  grading, 
setting  curb  and  gutter 
and  flagging,  between  5th 
and  2d  avenues  

George  A.  Buckingham  & 
Co.,  on  account  of  contract, 
8th  avenue,  regulating  and 
grading,  from  82d  to  102d 
street  

Hugh  Humes,  on  account  of 
contract,  78th  street,  reg- 
ulating and  grading,  from 
3d  avenue  to  East  River. . 

Andrew  J.  Hackley,  on  ac- 
count of  contract,  9th  ave- 
nue, regulating  and  grad- 
ing, from  Broadway  to 
86th  street  

John  Kinsley,  on  account  of 
contract,  44th  street,  reg- 
ulating and  grading,  from 
1st  to  3d  avenue  

Daniel  Gallagher,  in  full  of 
contract,  59th  street,  reg- 
ulating and  grading,  set- 
ting curb  and  gutter,  and 
flagging,  from  4th  to  5th 
avenue  

Patrick  Gallagher,  on  ac- 
count of  contract,  ]5road- 
way,  regulating,  grading, 
setting  curb  and  gutter, 
and  flagging,  from  59th  to 
70th  street  


Carried  forward 


21 

30,768  25 

1,198  36 
106  96 
1,692  31 

156  35 

833  00 
2,289  00 

531  97 
511  95 

6,816  94 

2,553  43 


$47,458  52 


$47,458  52 


,431  53 


,431  53 


22 


Bronght  forward  

Surveyors,  for  surveys,  &c. 

Inspectors  

Advertising  

Assessment  Fund. 

Collector's  Fees  

Street  Improvement  Fund. 

Collector's  Fees  

Interest  on  Assessments  Con- 
firmed. 

Collector's  Fees  

Street  Improvements. 

Procuring  maps  and  assist- 
ance for  numbering  New 
Bowery,  per  bill  of  Otto 
Sackersdorff  

Surveys  for  resetting  mon- 
ument stones,  &c.,  in  sun- 
dry streets  and  avenues, 
per  bills  of  A.  D.  &  N. 
Ewen  

Furnishing  monum'nt  stones, 
per  bills  of  Messrs.  Gayte 
&  McGarrigal  

Surveys  for  resetting  mon- 
ument stones,  &c.,  per  bill 
of  Roswell  Graves  

Filling  and  repairing  side 
walks  in  4tli  avenue,  from 
53d  to  58th  street,  per  bill 
of  Thomas  Crimmins  

Filling  and  repairing  side 
walks  in  53d  street,  be 
tween  3d  and  Lexington 
avenues,  per  bill  of  Thorn 
as  Crimmins  


Furnishing  and  putting  up 
glass  street  signs,  &c.,  per 
bill  of  A.  &  G.  Brandon 

Carried  forward  


9G0  00 


256  00 


90  00 


$47,458  52 
2,587  92 
4,058  00 
184  05 


11  00 


1,306  00 


166  25 


131  50 


$80,431  53 


914  81 


4,645  86 


69  45 


[,614  75 


$140,350  14 


23 


Brought  forward  

Flagging  sidewalks,  AVest 
12th  street,  No.  29,  per 
bill  of  Jeremiah  Mahoney 

Surveys,  &c.,  92d  street,  reg- 
ulating, grading,  setting 
curb  and  gutter,  and  flag- 
ging, between  4th  and  5th 
avenues,  per  bill  of  Isaac 
T.  Ludlam  

Flagging  and  reflagging,  1st 
avenue,  between  26th  and 
28th  streets,  per  bill  of 
Jeremiah  Mahoney  


Contingencies— Street  De- 
partment. 

General  Inspector  on  con- 
tract work,  Jas.  II.  Foster 

Street  Commissioner's  office 

Superintendent  of  Street  Im- 
provements' office  

Keeper  of  City  Hall  rooms.. 

Superintendent  of  Lands  and 
Places    

Collector  of  Assessments'  of- 
fice  

Deputy  Superintendent  of 
Kepairs  and  Supplies'  office 

Essex  Market  

Corporation  Yard  

Superintendent  of  Eoads'  of- 
fice  

Advertising  

Posting  notices  

Street  Commissioner's  office, 
for  petty  expenditures. . . . 


Salaries — Street  Department. 

Pay-rolls  


Ijamps  and  Gas. 

Furnishing  gas  for  and  light- 
ing public  street  gas 
lamps  

Carried  forward   


$1,614  75 

$140,350  14 

32  33 

51  90 

249  31 

1,948  29 

200  00 

Li^J\J  \J\J 

219  00 

48  75 
56  00 

250  00 

sUKf\J  \J\J 

6  00 

106  00 
275  00 
50  00 

68  00 
211  20 
10  50 

100  00 

1,600  45 
21,638  24 

99,487  96 

$99,487  96 

$165,537  12 

24 


Bronght  forward  

Setting  and  fitting  gas  lamps 

and  posts  

1st  District  Civil  Court. . . 
2d        "        "       "  .... 
7tli      "        "       "  .... 

1st       "     Police  "  .... 

TVasliington  [Market  

Falton  "   

Catharine  "   

Gouverneur  "   

85tli  street  Bell-tower  

Post-office  "   

City  Inspector's  Department 

City  Hall  

Chief  Engineer's  Office  

Corporation  Attorney's  Of- 
fice   

Street  Department  

Gas  Lamps  

Corporation  Counsel's  Office 

Gas  Lamp-posts  

Cartages  

Furnishing  and  Lighting  Oil 
Lamps  

Lamp  Irons,  Cocks,  Tubes, 
and  Burners  

Exempt  Engine  Company. . 

Controller's  Office  

Repairing  all  the  Public 
Lamps  

Paint  and  Painting  Lamp- 
posts  

Resetting  and  Repairing 
Lamp-posts  

Pay-rolls  for  Lighting  Mar- 
kets, ttc  

Croton  Board  

Superintendent  of  Lamps 
and  Gas'  Office  

Printing  for  Departments. 

Superintendent  of  Unsafe 
Buildings  

Carried  forward  


$99,487  96 
1,468  25 

41  80 
29  00 

642  53 


8  05 
22  50 
521  75 

124  00 

1  75 

1  00 
325  80 

2  25 
1,618  14 

48  75 

156  72 

76  75 
6  25 
20  25 

2,556  00 

1,434  56 

715  90 

443  32 
2  50 

125  00 


558  00 


558  00 


25 


Brought  forward  

Major's  Office  

Clerk  of  Common  Council's 
Office  

Superintendent  of  Street  Im- 
provements' Office  

City  Inspector's  Office  

Corporation  Attorney's  Of- 
fice  

Chief  Engineer's  Office  

Street  Commissioner's  Office 

Public  Administrator's  Of- 
fice  

Superintendent  of  Markets. , 

Controller's  Office  

Collector  of  Assessments'  Of- 
fice  

Board  of  Police  Justices . . . 

1st  District  Civil  Court. .  . . 

2d       "        "       "  .... 

3d       "        "       "  .... 

4th      "        "       "  .... 

6th      "  "  .... 

7th      "        "       "  .... 

8th      "        "       "  .... 

1st  "  Police  "  .... 

2d  "  "     "  .... 

8d  " 

4th  "  "     "  .... 


Wharves,  Piers,  anil  Slips. 


Pay-rolls,  Dock-builders, 
Pier  No.  4,  East  Kiver 

"     "     6,  " 

u  u 

a      a  u 

u  u  u 
u  u  " 
u      u  41^ 

"     u  44  u 

II      u    4g'  u 

"     "  55, 

Carried  forward. 


&c 


84  00 
144  75 
113  50 
101  50 
184  00 

30  50 
1G3  50 


614  89 
109  05 
125  56 
1C9  34 
242  66 
52  00 
144  04 
29  45 
14  75 
121  25 
206  79 
154  44 
96  80 
56  00 


i,137  02 


$558  00 
146  00 

86  00 

84  00 
2,349  75 

438  87 
434  00 
601  56 

43  50 
32  50 
117  50 

15  00 
8  00 


821  75 


1,842  25 


3,009  92 


$3,009  92    $282,996  58 


26 


Brought  forward  

Pier  No.  61,  East  Eiver  

Pier  foot  of  oth  street,  East 

Eiver  

Pier  foot  of  30th  street,  East 

River  

Slip  between  Piers  11  and  12, 

East  Eiver  

Bulkhead,  between  Piers  4 

and  5,  East  River  

Bulkhead  between  Piers  5 

and  6,  East  River  

Bulkhead  between  Piers  6 

and  Y,  East  River  

Bulkhead  between  Piers  7 

and  8,  East  River  

Bulkhead  between  Piers  43 

and  44,  East  River  

Bulkhead  foot  of  16th  street. 

East  River.  

Bulkhead  foot  of  17th  street. 

East  River   

IJidkhead  foot  of  27th  and 

28th  streets.  East  River.  , 
Bulkhead  between  Piers  foot 

of  2Gth  and  27th  streets, 

East  River  

Bulkhead  foot  of  Rivington 

street,  East  River  

Pier  No.  12,  North  River. . 

"     "  13, 

"     "  18, 

'*     "  29, 

"     "  30, 

*'     "  31, 

"     "  32, 

"     "  33, 

"     "  34, 

"  35,      •  " 

"     "    46,'  " 

"     "  49, 

"     "    52,  " 
Pier  foot  of  28th  street,North 

River  

Pier  foot  of  37th  street, 

North  River  

Carried  forward  


27  00 
208  66 
70  60 
700  00 
103  44 
248  75 
74  00 
32  00 
42  00 
53  00 
391  03 
250  00 

250  00 
157  32 


32  25 
27  75 
128  24 
7,843  00 
97  76 
247  74 
142  35 
132  98 
119  92 
318  12 
237  82 
280  20 
306  62 
229  88 
14,047  78 

82  26 

279  29 

$24,553  96 


$3,009  92 


4,744  82 


$282,996  58 


$7,754  74 


$282,996  58 


27 


Brought  forward  

Pier  foot  of   59th  street, 

Xorth  River  

Slip  between  Piers  Nos.  19 

and  20,  ^orth  River  

Slip  between  Piers  Xos.  51 

and  52,  North  River  

Slip  between  Piers  ISTos.  52 

and  53,  North  River  

Dock-builders'  Tools  

Inspectors  on  Small  Repairs. 
Superintendent  of  Wharves' 

Office  

Carting  and  Towing  

Stationery  and  Blank  Books. 

Controller's  Office  

Clerk  of  Common  Council's 
Office  

Street  Commissioners'  Office 

Mayor's  Office  

Deputy  Superintendent  of 
Repairs  and  Supplies  Of- 
fice  

Superintendent  of  Unsafe 
Buildings  

Superintendent  of  Markets. 

Fire  Commissioner's  Office 

Corporation  Counsel's  Of- 
fice  

Clerk  of  Board  of  Council- 
men's  Office  

Corporation  Attorney's  Of- 
fice  

Chief  Engineer's  Office  

City  Inspector's  Office.  . . . 

Commissioners  of  Appeals.. 

Public  Administrators  Of- 
fice  

Receiver  of  Taxes'  Office. .  . 

Board  of  Police  Magistrates 

City  Library  

1st  District  Civil  Court.. 

2d       "  "  .. 

3d       "  "  .. 

4th      "         "       "    . . 

6th      "  "       "  .. 

Carried  forward .  . . 


$24,553  96 
92  00 
15  00 
250  00 
250  00 


6  25 
189  75 
844  18 
41  Y5 
261  50 


$843  43 


$7,754  74 


25,160  90 
47  42 
1,801  50 
135  41 

128  00 


59  90 

1,564  12 
474  70 
606  71 


519  62 

105  25 
270  74 
43  50 

38  25 

1,811  87 

217  00 
774  50 
2,229  01 
260  88 

188  78 
203  60 
94  75 
15  50 


$282,996  58 


35,028  03 


,478  68    $318,024  61 


28 


Brought  forward . 
Vtli  District  Civil  Court. 
8th     "  "  . 


1st 
2d 
3d 
4th 


Police 


Union  Market  Bell-tower 
Marion  street  Bell-tower 


Supplies   for   and  Cleanins; 
Public  OJlices. 

Pay-rolls,  laborers,  City  Hall, 
Pay-rolls,  for  cleaning  public 
offices  

Street  Commissioner's  Office 

Deputy  Superintendent  of 
Repairs  and  Supplies'  Of- 
fice  

Supei-intendent  of  Wharves' 
Office  

Clerk  of  Common  Council's 
Office  

Stock  Account  

Committee  Room  of  Board 
of  Aldermen  

Controller's  Office  

Commissioners  of  Appeals. . 

Keeper  City  Hall  Rooms.  . , 

Coal,  &c.,  for  Hose,  Engine 
Companies,  &c  

Fire  Telegraph  Office  

Mayor's  Office  

Collector  of  Assessments'  Of- 
fice  

Clerk  of  Board  of  Council- 
men's  Office  

Chief  Engineer's  Office.  .  . . 

Board  of  Police  Magistrates, 

Croton  Board  

Fire  Alarm  Telegraph  

Receiver  of  Taxes'  Office. . . 

Public  Administrator's  Of- 
fice  

Carried  forward ...  . 


$843  43 
29  88 
854  00 


466  42 
552  52 
534  25 
512  99 


1  50 
16  73 


2,478  00 
1,402  50 


),47i 


1,227  31 


2,066  18 


18  23 


3,880  50 
265  00 


3  00 
13  50 

271  10 

832  50 

143  30 
69  73 
265  00 
228  25 

1,467  70 
80  76 
177  75 

88  88 

66  80 
404  80 
75  00 
54  00 
9  00 
27  00 

59  75 


5,483  32 


$318,024  61 


12,790  40 


),815  01 


29 


Brought  forward 
1st  District  Civil  Court 
2d 

4th  "  "  " 
6th     "         "  " 

1st  "  Police  " 
8d  "  "  " 
4th      "         "  " 

Engine  Company  No.  6 
7 
9 
11 
17 
24 
27 
31 
33 
86 
40 
41 
49 

Exempt  Engine  Company 

Hose  Company  No.   3 . . 

6.. 
11.. 
31.  . 
51.  . 
52  . 
56.  . 
60.. 
61.. 

Hook  &  Ladder  Co.  No.  2 

.u  a  a  g 

"  "  "  13 

"  15 

"  16 

83d  street  Bell-tower  

Union  Market  Bell-tower 
Jefferson  Market  " 
Mount  Morris  " 
Essex  Market  " 


Carried  forward , 


323  50 
60  50 
40  25 

166  80 


266  50 
429  11 
89  00 


120  00 

132  00 
56  00 
59  25 
50  00 
48  00 

301  17 
36  00 
27  50 
82  00 

173  31 
35  00 

81  00 

82  00 


48  00 
276  63 
28  00 
359  87 
82  00 
142  00 
58  00 
48  00 
60  00 

45  00 
100  00 
3  00 
142  00 

72  00 


30 

00 

8 

00 

15 

00 

58 

50 

6 

00 

$8,483  32 


591  05 


784  61 


1,283  23 


1,102  50 


862  GO 


117  50 


$330,815  01 


$12,724  21 


$343,539  22 
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Brought  forward  

Roads  and  Avenues. 

1st  avenue  

2(1   

Sd  "   

8th  "   

10th  "   

59th  street  

79th  "   

83d  "  

90th  "   

123d  "   

188th  "   

158th  "   

Bloomingdale  Road  

Fort  Washington  Road  . . . 

Kingsbridge  Road  

Tools.  


Total  amount  paid  by  the 
Controller  on  requisitions 
drawn  on  him  from  July 
1st  to  September  30th, 
1862,  on  appropriations 
named  from  page  11  to 
page  30  


$843,539  22 

308 

97 

543 

74 

860 

23 

Y8 

00 

427 

21 

484 

10 

1,866 

12 

892 

86 

733 

68 

1,586 

87 

63 

00 

1,839 

98 

2,147 

79 

9Q 

11 

26 

36 

21 

11,655  31 

$855,194  53 
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The  Collector  of  Assessments  (Peter  K.  Knapp)  has  been  charged^ 
from  July  31st  to  September  6th,  1862,  with  the  following  Assessment 
Lists,  delivered  him  for  collection,  viz. : 


July  31 


Au.  15 


Seventy-seventh  street,  opening, 
from  Fifth  avenue  to  East  River, 
confirmed  April  9,  1861  

Fifty-second  street,  sewer,  from 
near  Tenth  avenue  to  and  through 
Eleventh  avenue,  to  connect  with 
a  sewer  in  Fifty-first  street,  con- 
firmed March  11,  1862   

Less,  payable  by  the  '■'■Corpora- 
tion''''   

Lexington  avenue,  flagging,  between 
Forty-second  and  Fifty-seventh 
streets,  confirmed  July  2,  1862  . . 

Twenty-eighth  street,  paving  with 
cobble-stones,  between  Eleventh 
avenue  and  Hudson  River,  con- 
firmed July  2,  1862  

Ninth  avenue,  sewer,  from  Fifty- 
first  to  Fifty-fifth  street,  con- 
firmed July  25,  1862  

Fifty-ninth  street,  regulating  and 
grading,  setting  curb  and  gutter- 
stones,  and  flagging,  between 
Fifth  and  Eighth  avenues,  con- 
firmed July  25,  1862  

Greenwich  and  Barclay  streets,  re- 
ceiving-basin and  culvert,  south- 
west corner,  confirmed  July  25, 
1862  

Fifty-fourth  and  Fifty-fifth  streets, 
tilling  sunken  lots,  between  Tenth 
and  Eleventh  avenues,  confirmed 

July  25,  1862  

Less,  payable  by  the  "  Corpo- 
ration''''   

Tenth  avenue,  filling  sunken  lots, 
west  side,  between  Fortieth  and 
Forty-first  streets,  confirmed  3n\j 
28,  1862   

Carried  forward  . ,  
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Brought  forward  

Fifty-sixth  street,  regulatiDg  and 
flagging,  setting  curb,  &c.,  from 
Sixtli  avenue  to  Broadway,  con- 
fnned  July  28,  1862  

Sixty-sixth  street,  opexixg,  from 
Eighth  avenue  to  Iludsoa  Elver, 
confirmed  May  22,  1861  

Sullivan  street,  sewer,  from  Spring 
to  fifty  feet  south  of  Prince  street, 
confirmed  July  28,  1862   

Fifty-third  street,  setting  curb  and 
gutter-stones  and  flagging,  be- 
tween Fourth  and  Fifth  avenues, 
confirmed  August  8,  1862   

Fifty-fifth  street,  regulating  and 
grading,  between  Sixth  and  Sev- 
enth avenues,  confirmed  August 

8,  1862   

Less,  payable  by  the  "  Corpo- 
ration''''   

Thirtieth  street,  flagging,  on  the 
north-westerly  corner  of  Madison 
avenue,  confirmed  August  8, 1862 

Fourth  avenue,  crosswalks,  between 
Forty  -  ninth  and  Fifty  -  third 
streets,  confirmed  August  8,  1862 

Thirty  -  second  and  Thirty  -  third 
streets,  fencing  vacant  lots,  be- 
tween Tenth  and  Eleventh  ave- 
nues ;  also,  on  north-west  corner 
of  Forty-ninth  street  and  Sev- 
enth avenue;  also,  on  Fiftieth 
street,  between  Eighth  and  Xinth 
avenues ;  also,  on  Fifty-fourth 
street,  between  Seventh  and 
i^inth  avenues,  confirmed  Au- 
gust 8,  1862   

Total   


$20,612  42 
5,349  74 
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There  have  been  delivered  to  the  Cleric  of  Arrears^  from  July  31, 
to  Ang.  30, 1862,  sundry  Returns  of  Arrears  on  Assessments,  received 
by  me,  from  July  30  to  Aug.  30,  1862,  from  Petee  K.  Kxapp,  Col- 
lector of  Assessments^  as  follows,  and  for  which  said  Knajyp'^''  has 
been  credited^  and  said  "  Cleric  of  Arrears'''^  charged. 


1S62. 

July  31 


Aug  30 


Tenth  avenue,  regulating,  between  Fifty-fourth' 

streetjand  Broadway,  confirmed  June  5,"^  1861 . . :    $10,510  09 
Twenty-first  street,    sewer,  between  Lexington! 
avenue  andGramercy  place,       confirm,ed  5\mQ\ 

18,  1861  !       1,230  11 

Thirty-fourth  street,  sewer,  between  Lexington | 

and  Fourth  avenues,  confirmed  i\m&  18, 1861. . .  j        1,869  85 
Tenth  avenue  and  Sixty-fifth  street,  north-east  cor- 
ner, Well,  co??/m^^Z  June  18,  1861   132  81 

Sixth  avenue,  curb  and  gutter,  tfcc,  frcim  One  ITun 
dred  and  Twelfth  to  One  Hundred  and  Twentv 

fifth  street,  confirmed  June  18,  1861  .\  I        2,090  08 

Twenty-fourth   street,  flagging,  from  Eighth  to' 

ismih  txvenue,  cotfirmed  jime  IS,  1861  I  123  37 

Thirty-second  street,  flagging,  from  Third  to  Fifth' 

avenue,  confirmed  July  1,  1861  I  319  48 

Xineteenth   street,  sewer,  from  Tenth  avenue  to' 

Hudson  River,  confirmed  July  1,  1861   901  51 

Hester  street,  sewer,  from  Chrystie  to  Forsyth 

street,  cojifirmed  July  1,  1861   200  10 

Eightieth   street,  regulating,  between  Fifth  ave- 
nue and  East  River,  confirmed  July  1,  1861.  . .        27,822  07 
One  Hundred  and  Twenty-fifth  street,  sewer,  be-l 
tween  Fourth  and  Fifth  a\emies,\coT)firmed  Jnly\ 

11,  1861  I        1,506  50 

Lewis  street,  sewer,  between  Stanton  and  Houston' 

streets,  confirmed  July  11,  1861   320  91 

Thirty-fourth  street  sewer,  between  Hudson  River 

and  Tenth  avenue,  confirmed  July  ]1,  1861   9,578  92 

Fifth  street,   sewer,  between  First  and  Second 

avenues,  confirmed  July  11,  1861   156  22 

Trinity  place,  sewer,  between  Rector  and  Thames 

street^  confirmed  July  11,  1801    110  00 

Fifty-second  street,  curb  and  gutter,  &c.,  between 
Eighth,  and  Xinth,  and  Tenth,  and  Twelfth 

avenues,  confirmed  July  24,  1861   2,317  31 

Xinth  avenue,  trap-block  paving,  between  Forty- 
fifth  and  Fifty-third  streets,  confirmed  July  24, 
1861  '       17,648  28 


Carried  forward .  . . 


$76,850  81 
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1862. 

Brought  forward 
Aug 30  Thirtj-eightli  street,  sewer,  between  Madison  ave 
nue  and  eighty  feet  west  of  Fourth  avenue, 

confirmed  August  6,  1861  

Second  avenue,  sewer,  between  Thirtj-ninth  and 
Forty-first  streets,  confirmed  k.\n%Vi?,X.  6,  1861.,. . 
Eleventh  avenue,  sewer,  between  Forty-first  and 
Forty-second  streets,  confirmed  August  6,  1861. 
Fiftieth  street,  sewer,  between  Sixth  and  Seventh 

avenues,  confirmed  August  6,  1861  

"  Mulberry  street,   sewer,  between  Bleecker  and 

Houston  streets,  confirmed  August  6,  1861  

Lexington  avenue,  regulating,  &c.,  between  Fif- 
tieth  and  Fifty-seventh    streets,  confirmed 

August  6,  1861  

Twenty-eighth  street,  flagging,  &;c.,  between 
Eleventh  avenue  and  Hudson  Pwiver,  confirmed 

August  6,  1861  

First  avenue,  regulating,  &c.,  between  One  Hun- 
dred and  Xinth  and  One  Hundred  and  Twenty- 
third  streets,  confirmed  August  9,  1861  

Total  


The  Collector  of  Assessynents  (Peter  K.  Kxapp)  has  been  credited 
from  July  7  to  September  30,  1862,  with  lyayments  made  by  him  to 
Daniel  Devlin,  Esq.,  Ghamlerlain^  as  follows,  viz. : 


On  Assessments   $114,387  42 

On  Interest   2,569  17 


Total 


8116,056  50 
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Bureau  of  Collection  of  Assessments, 
New  York,  October  6,  1S62. 

Shepherd  F.  Knapp,  Esq.,  Street  Commissioner : 

Sir: — In  compliance  with  your  circular  letter  of  the 
13th  ult.,  I  submit  the  following  exhibit'  of  the  business 
done  by  this  Bureau  during  the  three  months  ending  with 
the  30th  September,  1862  : 


1862. 
July  1. 


Sept.  30. 


Balance,  being  amount  of  nn-| 

collected  assessments  at  tliisj 

date  I  $694,740  61 

Amount  of  interest  collected  on! 

assessments   2,569  IT 

Amount  of  new  assessment  lists 

received  for  collection   87,158  18 


Amount  of  cash  paid  to  Daniel 
Devlin,  Chamberlain  

Amount  of  unpaid  assessments 
transmitted  to  Clerk  of  Ar- 
rears   


1. 'Balance,  being  amount  of  un- 
'  collected  assessments  at  this 
i  date  


$116,956  59: 

i 

I 

99,117  99 


$784,467  96 


216,074  58 


i568,393  38 


Kespectfully, 

P.  K.  KNAPP, 

Collector  of  Assessments. 
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Street  Department, 
Bureau  of  Street  Improvements, 
New  York,  Oct.  1,  1SG2. 

S.  F.  Knapp,  Esq.,  Street ,  Commissioner : 

Sir  : — I  herewith  transmit  the  Quarterly  Keport  for  the 
quarter  ending  September  30,  1S62,  exhibiting  all  the 
expenditures  for  work  done  under  the  supervision  of  this 
Bureau  during  the  said  quarter. 

Kespectfully, 

E.  EWEN, 

Supt,  Street  Improvements, 
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RETURN  of  Vouchers  issued  and  Work  done  in  the  Bureau  of  Street 
the  Quarter  ending  September  30,  1862. 


Date. 
1862. 


For  What  Purpose. 


To  Whom  Issued. 


July  1 


Contingencies  Street  Department  Edward  Ewen,  Supt.  St.  Impts  

Inspecting  Contract  Work   James  H.  Foster,  General  Inspector. 


do  do   

Pav-roU  for  Inspectors . ,  : . . 

5th  av. ,  R.  &  G.  86th  st.  to  Mt.  M.  sq, 


110th  street,  R.  &  G. ,  6th  to  9th  av. . 
New  Bowery,  numbering  


do  do 
Inspectors  of  Contract  Work. 
John  McGrane,  contractor.... 


Setting  &  Resetting  Monument  Stones 
92d  St. ,  R.  G.  C.  G.  &  F.  5th  to  2d  av  . . 


8th  av.,  R.  &  G.  82d  to  102d  st  Geo.  A.  Buckingham  &  Co.,  contr's. 

Resetting  Monument  Stones   Roswell  Graves,  surveyor  


John  A.  Bagley,  surveyor. 
Otto  Sackersdorff  


A.  D.  &  N.  Ewen,  surveyors  .. 
Johns.  Masterson,  contractor. 


Lexington  av. ,  Flag.  42d  to  57th  st. . 


Setting  &  Resetting  Monument  Stones 


8th  av.,  R.  &  G.  102d  to  114th  street. 
61st  St.,  R.  &  G.  2d  av.  to  Ea.st  River 


3d  av.,  R.  &  G.  86th  to  110th  street.. 

11th  av. ,  C. ,  G.  &  F. ,  48th  to  53d  st. . 
Filling  &  Repairing  Holes  in  Sidewalk 


"  29. 


Cornelius  Smith,  contractor. 
Thomas  Crimmins,  do 


Monument  Stones,  &c. 


59th St. , R.  ,G.,C.G.  &  F. ,  5th  to 8th av. 


Robt.  &  Wm.  Jardiue.  contractors. 


A.  D.  &  N.  Ewen,  surveyors. 


Roswell  Graves,  surveyor... 


Edwin  Smith,  do   

Thomas  Crimmins,  contractor. 


Gayte  &  McGarrigal. 


Edward  McGuire,  contractor. 
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Improvements,  under  the  Street  Department  of  the  City  of  New  York,  for 


Work  Donk. 


$  cts. 


Amount. 
$  cts. 


Amocnt 
Deducted. 
5  cts. 


Amount  of 
Voucher. 
$  cts. 


Appropr'n 


Postage,     visiting  contract 

worivs,  &c  

Expenses  on  visiting  contract 
works  from  March  loth  to 

June  30th  inclusive  

25  working  days  (1)  

713  "  (31).... 

1,255  yards  rock  

88  feet  culverts  


2.600  feet  profiles  (3  lines).. 
Procuring  maps  and  assistance 
in  serving  notices  for  num- 
bering New  Bowery  

24  monument  stones  in  7th, 
8th,  3d,  1st  and  2d  avenues, 

1,600  yards  filling  

584  feet  curb  and  gutter. . . 
2,716   "  flagging  


2  50 

2  00 
80 

3  00 

05 


10  00 
24 
44 
16 


1.568  yards  rock  

9  monument  stones  in  5th  av.. 
corners  of  67th,  69th,  70tli, 
71st,  724,  78th,  79th,  81st, 
and  85th  streets  

200  vards  filling  

14,806  feet  flagging  


24  monument  stones  in  2dav., 
bet.  113th  and  125th  sts., 
and  3d  av. .  bet.  121st  and 
125th  streets,  and  4th  ave., 
bet.  79th  and  131st  streets. 

2,900  yards  rock  

7,857    "  earth  

6,008   "  rock  


80 


10  00 
22 
11 


6,267  feet  profiles  (5  lines). 
6,267  "   regul.  and  grade. 
44,015    "  map  fronts  


610 
357 


profiles  (1  line)  . .. 
'<      -(2  lines).. 


4th  av.,  from  53d  to  58th  st.. . 
122(1  St. ,  from  1st  to  2d  av. . . . 

79th  St. .  from  2d  to  3d  av  

121st  St. ,  from  1st  av.  to  av.  A. 


24  monument  stone  

4  cartages  to  Harlem  and 
Yorkville  


594  yards  earth  

1,508    "  rock  

17,139    "  filling  

4.446  feet  curb  and  gutter. . 
17,492   "  flagging  


15   "  dry  culverts. 


2  75 

3  00 

25 
1  00 

25 

50 
13% 

1  00 


1.004  00 
264  00 


384  00 
256  96 
434  66 


44  00 
1,628  66 


1,168 
3,574 


438 
313 
1,320 


126 
10 
4 


66  00 
12  00 


148  50 
1,508  00 
4.284  75 
2,223  00 
2,405  15 

15  00 


16  75 


7  50 
62  50 
1,426  00 


1.2fi8  00 
130  00 


11  00 
240  00 


1,075  52 
1,254  40 


90  00 


1,672  66 


240  00 
1,914  00 


4,743  49 

2,072  49 
22  77 

146  25 
78  00 

10,584  40 


30  per  cent 
retained. 
380  40 


30  per  cent 
retained. 

322  65 
30  pr.c.rct 

376  32 


Inspection. 
80  00 


30  per  cent 
retained. 
574  20 
30  per  cent 
retained. 
1,423  05 

Heretofore 
paid. 
190  80 


Inspection. 

1,056  00 
Deduct  for 
flag  not  I'd 
37  79 


16  75 


7  50 
62  50 
1,426  00 


887  60 
130  00 


11  00 
240  00 


752  87 
878  08 


90  00 


Con.St.Dp. 


do 
do 

Sts.R  G.&c 


Street  Imp 
do 

Sts.R,G.&c 
do 

Street  Imp 


1,592  66  Sts.R.G.&c 


240  00 
1,339  80 


3,3-20  44 

1,881  69 
22  77 

146  25 


78  00 


,490  61 


Carried  forward   27.055  73     4,441  21  22,614  52 


Street  Imp 
Sts.R.G.&c 


do 
do 

Street  Imp 
do 

3ts.R.G.& 
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RETUEN  of  Vouchers  issued  and  Work  done  in  the  Bureau  of  Street 
the  Quarter  ending  September  30,  1862. 


No.  OF  Date. 
Vouch'r  1862. 


For  What  Pcrpose. 


To  Whoji  Issued. 


July  29. 


Aug.  4. 


54th  &  55th sts., fill.  sunk.  Its,  10th to 
11th  avenue  


Patrick  Masterson ,  contractor. 


Contingencies  Street  Department  Edward  Ewen,  Supt.  Street  Imp'ts. 

Inspectiug  Contract  Work  jJames  H.  Foster,  General  luspeetor. 

56th  St. ,  R.  ,F.  ,C.  &  G.  ,6th  av.  to  B'way  Michael  Tracey ,  contractor  


11 


Pay-roll  of  Inspectors  

58th  St.,  R.  G.  C.  G.  &F.  5th  to  7th av. 


10th  av. ,  fill.  sunk.  Its. ,  40th  to  41st st. 
1st  av. ,  flagging,  &c. ,  26th  to  28th  st. 


loth  av. ,  R.  &  G.  71st  to  86th  street. . 
56th  St. ,  R. ,  G. ,  C. ,  G.  &  F.  9th  av.  to 
Hudson  River  


8thav.,R.  &  G.  82d  to  102d  street. 


61st  St.,  R.  &  G.  2d  av.  to  East  River, 


Marble  Monument  Stones. 


13. 


Setting  Monument  Stones. 

32d  &  33d  sts. ,  fee  10th  to  llthav 
49th  street,  fence,  cor.  7t 
50th  street,  fence,  8th  to ! 
54th  street,  fence,  7th  to  i 
55th street,  R.  &  G.  6th  to  7th  avenue.  ^ Daniel  Gallagher, 
53d  street,  C.  G.  &  F.,  4th  to  5th  av. .  Robt.  &  Jas.  Cunningham,  contr's 


0  llthav  ) 
ith  ave..  ( 
)9thav.  ( 
)9thav.  ; 


Inspectors  of  Contract  Work.. 
MichaelJ.  Green,  contractor. 


JohnMcGrane,  do 
Jeremiah  Mahoney,  do 

O'Conner  &  Sullivan,  do 
Michael  Casey,  do 


Geo.  A.  Buckingham  &  Co.,  contr's.. 


Stevenson  Towle,  surveyor. 


Gayte  &  McGarrigal. 


A.  D.  &  X.  Ewen,  survej'ors. 


JohnF.  Broderick,  contractor. 


18. 


Madison  av. ,  flag.  cor.  30th  street. . . 
Glass  signs  for  street  lamps  


Jeremiah  Mahoney,  contractor 
A.  &  G.  Brandon  
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Improvements,  under  the  Street  Department  of  the  city  of  Xew  York,  for 


Work  Do>"E. 


Ajiouxt  of 

Voucher.  iAppropr'n. 
S  cts. 


Brought  forward. 


33,443  38-100  yards  filling. . . 
350  feet  dry  culverts  


Visiting  contract  works,  &c. . 

26  working  days  (1)  

2,520  yards  earth  

12,615  "  rock  

2,319  feet  curb  and  gutter  . . 
112       curb  and  gutter 

reset  

9,772  feet  flagging  

180  yards  sand  or  gravel. . 

708  working  days  (33) .... 

881  yards  rock . ;  

1,916  filling  

1,430  feet  curb  and  gutter. . . 


7,350  }-ards  filling 
65  feet  draic  


1,446 
3,360 
'  50 

1.024 

446 
1,039 
3,220 

400 
1,306 
420 

1,450 
1,450 
3;030 


"  flagging. 
'•      '•  1 
loads  earth. , 

yards  rock. . . 

earth,, 
rock. . 
filling  , 

earth., 
rock. .. 
filling.. 


feet  profiles  (3  lines) , 

"  grading  

map  fronts  


monument  stones  

cartages  to  Harlem  and 
Yorkvilie  


Setting  24  monument  stones. 


1,921}^  feet  fence. 


28,687  vards  rock  

100   

1,493  feet  curb  and  gutter. 
e,232  flagging  


891  4-12  feet  flagging,, . 
16  feet  flagging  "relaid. 

526  glass  street  signs.. 

Carried  forward  


St.  Impts. 

do 


44  261  80 i 
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RETUKN"  of  Vouchers  issued  and  Work  done  in  the  Bureau  of  Street 
the  Quai'ter  ending  September  30,  1862, 


Date. 
1862. 


Aug.  25, 


Sept.  1, 


For  What  Purpose. 


12th  street,  flag,  front  No.  29. 


Jeremiah  Mahoney,  contractor. 


53d  St.,  fill  sidewalks,  3d  to  Lex.  av. 

92d  St. ,  R.  G.  C.G.  &  F.  5th  to  2d  av. . 
8th  av. ,  R.  &  G. ,  114th  to  125th  street 
92d  St. ,  R.  G.  C.  G.  &  F. ,  5th  to  2d  av . 


Contingencies,  Street  Department  

Inspecting  contract  works  

Pav-roll  of  Inspectors  

92d  St. ,  R.  G.  C.  G .  &  F. ,  5th  to  2d  av. 


do  do 

Setting  &  resetting  monument  stones. 
Furnishing  monument  stones,  &c. . . . 


8th  av. ,  R.  &  G. ,  82d  to  102d  street. 


To  Whom  Issued. 


Thomas  Crimmins, 


do 


Isaac  T.  Ludlam,  surveyor. 
Cornelius  Smith,' contractor 
John  S.  Masterson,  do 


Edward  Ewen,  Supt.  Street  Imp'ts. 
James  H.  Foster,  general  inspector. 

Inspectors  of  contract  work  

Isaac  T.  Ludlam,  surveyor  


Do 


do 


Austin  D.  &  N.  Ewen,  surveyors. 
Gayte  &  McGarrigal  


Geo.  A.  Buckingham  &  Co. ,  contract's 


15. 


1143       "  16. 


1144 


1145 
1146 


1147 


18. 


8th  street,  R. &G.,  3d  av.  to  East  Riv.  Hugh  Humes,  contractor 


9th  av. ,  R.  &  G. ,  B' way  to  86th  street. 

44th  street,  R.  k  G.,  1st  to  3d  av  

59th  St. ,  R.  G.  C.  G.  &  F. ,  4to  to  5th av. . 

Broadway  ,R.G.C.G.&F. ,59th  to  70th  st 
11th  av. ,  fill  sunken  lots ,  40th  to  41st  st 


22.  5th  av.,  R.  &  G.,86thst.  toM.  M.Sq.. 
"  58thst.,R.  G.  C.  G.  &F.,5thto7th  av, 


Setting  monument  stones. 


Andrew  J.  Hackley,  do 
John  Kinsley,  do 
Daniel  Gallagher,  do 

Patrick  Gallagher,  do 
James  P.  Dunn,  do 


John  McGrane,  do 
Michael  J.  Greene,  do 


Austin  D.  &  N.  EvA'en,  surveyors. 
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Improvements,  under  the  Street  Department  of  the  city  of  New  York,  fo 


Work  Done. 


Amount. 
$  cts. 


Amocxt. 
$  cts 


Amount  Amount  of 
Deducted.  Voucher. 
$        cts.  $  cts. 


Brought  forward  

164  feet  flagging  

lO'j  "      "  relaid  

25  "  new  curb  and  old 
gutter  relaid  


Repairing  walks  as  per  agree- 
ment  

6  certificates  of  wrk  done 

8,954  j-ards  filling  

1,382  8-12  feet  flagging  

21 4-12  "      do  relaid. 

Visiting  contract  works,  &c. . . 

26  working  days  (1)  

608  working  days  (32).... 
1,652  feet  profiles  (3  lines)  .. 
1,528  "  R.  G.  C.  G.  and  F. . 
2,812  8-12  feet  map  fronts. . . 


Preliminary  surveys  

1,038  feet  profiles  (3  lines)  . . 
24  monument  stones  set. . 
35 

5  cart.  toY'kville&Harl 


1,910  yards  earth. 
1,010    "    rock  . 

3,000  "  earth. 
3,000  "  rock  . 
3,000    "  filling 

769    "  earth. 

rock  . 


942 


1.400 
1.306 


68,585 


earth-, 
rock  . 


filling  

1,8113^  feet  curb  and  gutter, 

7,408      "  flagging   

]  ,055  yards  gravel  , 


288  feet  stone  culverts  . 


5,500  yards  earth  

1,915    "  rock  

2,648  feet  curb  and  gutter. 
12,624  flagging  


10  CO 
27 
16 
10 


2  50 
2  00 
5 
11 


5 
10 

2  75 

3  GO 

20 
80 

16?^ 
67 
2b'A 

lex 

67 


1,392  yards  filling  }  15 


2.177    "  rock  

200    "  "   

6,715     "  filling  

700  feet  curb  and  gutter. 
10,250  "  flagging  


24  monument  stones , 
Total  


19  68 
2  65 


10  00 


221  22 
2  13 


72,502  23 


32  33 

20  00 
60  00 
2,417  58 


223  35 
15  00 
65  00 
1.216  00 


168  08 
84  33 


93  25 
15  00 


3S2  00 


5^2  50 
2.010  00 
757  50 


128  81 
631  14 


56 

731  36 

30 

20,575  50 

48 

869  52 

14 

1,037  12 

60 

633  00 

1  00 

288  00 

10 

550  00 

40 

766  00 

38 

1.006  24 

i;325  52 

15 

150  00 
1,343  00 

315  00 
1.127  50 


28,140  43 


30  per  cent 
retained, 
725  27 
30  per  cent 
retained , 
67  00 


335  06 


51  90 
240  00 


111  25 
1,190  00 

3,270  00 
759  95 
731  36 

23,403  14 

3.647  76 
208  80 

1,741  60 


2,935  50 
240  00 


30  percent 
retained, 
357  00 

30  per  cent 
retained, 
981  00 
30  per  cent 
retained, 
227  98 
30  per  cent 
retained, 
219  41 


Inspection 
204  00 
Heretofore 
paid, 
16.382  20 


30  per  cent 
retained, 
1,094  33 

30  per  cent 
retained, 


622  48 


to  per  cent 
retained, 
880  65 


44,360  80 


20  00 
60  00 
1,692  31 


156  35 
15  00 
65  00 
1,216  00 


335  06 


51  90 
240  00 


111  25 
833  00 

2,289  00 
531  97 
511  95 

6,816  94 


2,553  43 
208  80 


1,219  12 


2,054  85 
240  00 


St.  Impts. 

do 

Sts.R.G.&c 

do 


do 

Con.St.Dp. 
do 

Sts.R.G.&c 


Street  Imp 
do 


do 

Sts.R.G.&c 


do 

Street  Imp 


115,417  81 


49,801  75'  65,616  06' 
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Street  Department,  > 
Bureau  of  Wharves,  Piers,  and  Slips,  > 

New  York,  September  30,  1S62. 

S.  F.  Knapp,  Esq.,  Street  Commissioner : 

Sir  : — In  compliance  with  instructions  contained  in  your 
circular  letter  of  the  13th  inst.,  I  herewith  transmit  the 
third  quarterly  report  for  the  year  1862,  showing  the 
transactions  of  this  Bureau  for  the  three  months  ending 
September  30,  1862. 

In  statement  marked  A,  I  have  given  a  detailed  ac- 
count of  the  total  amount  of  the  expenditures,  and  the 
application  of  the  same,  for  the  quarter,  amounting  to  thir- 
ty-five thousand  one  hundred  and  fifty-three  tou  dollars 
($135,153.03),  drawn  upon  the  appropriation  for  wharves, 
piers,  and  slips. 

Statement  B  shows  the  appropriations  upon  which  vouch- 
ers have  been  drawn,  the  total  amount  of  vouchers 'drawn 
during  the  quarter,  the  existing  liabilities,  together  with 
the  available  balances  of  the  appropriations,  viz. : 

Wharves,  Piers,  and  Shps  $67,314  52 

Sunken  Vessels,  removing   1,100  00 

Kespectfully  submitted, 

GEOKGE  WHITE, 

Suj)erintendent  of  Wharves* 
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"A." 

Statement,  showing  the  Expenditures  of  the  Superintendent  of 
Wharves,  Piers,  and  Slips,  for  the  Third  Quarter  of  the 
year  ending  September  30,  1862. 


Pier  No.  4,  East  River   $532  25 

Pier  No.  5,  East  River   '  205  30 

Pier  No.  6,  East  River   213  93 

Pier  No.  7,  East  River   270  84 

Pier  No.  18,  East  River   52  00 

Pier  No.  34,  East  River   242  04 

Pier  No.  37,  East  River   29  45 

Pier  No.  38,  East  River.   237  00 

Pier  No.  40,  East  River   242  00 

Pier  No.  41,  East  River   457  03 

Pier  No.  44,  East  River   252  43 

Pier  No.  48,  East  River   203  55 

Pier  No.  55,  East  River   56  00 

Pier  No.  61,  East  River   27  00 

Pier  No.  12,  North  River   109  25 

Pier  No.  13,  North  River   389  41 

Pier  No.  18,  North  River   241  97 

Pier  No.  29,  North  River   7,863  00 

Pier  No.  30,  North  River   191  38 

Pier  No.  31,  North  River   247  74 

Pier  No.  32,  North  River   223  71 

Pier  No.  33,  North  River   223  98 

Pier  No.  34,  North  River   212  66 

Pier  No.  35,  North  River   607  01 

Pier  No.  42,  North  River   237  82 

Pier  No.  45,  North  River   493  95 

Pier  No.  46,  North  River   413  37 


Carried  forward  $14,476  07 
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Brouglitforward  $14,476  07 

Pier  No.  49,  North  Kiver   229  88 

Pier  No.  52,  North  Eiver   14,047  78 

Pier  foot  of  Fifth  street.  East  River   437  03 

Pier  foot  of  Tweuty-eighth  street.  North  River,  208  26 

Pier  foot  of  Thirty-seventh  street,  North  River,  463  04 

Pier  foot  of  Fifty-ninth  street.  North  River. . .  127  00 

Bulkhead,  between  Piers  4  and  5,  East  River,  197  94 

Bulkhead,  between  Piers  5  and  6,  East  River,  248  75 

Bulkhead,  between  Piers  6  and  7,  East  River,  74  00. 

Bulkhead,  between  Piers  7  and  8,  East  River,  32  00 

Bulkhead,  Rivington  street,  East  River   157  32 

Bulkhead,  between  Piers  43  and  44,  East  River,  42  00 
Bulkhead,  foot  of  Sixteenth  street.  East  River,  53  00 
Bulkliead,foot  of  Seventeenth  street,  East  River  391  03 
Bulkhead,  between  Twenty-sixth  and  Twenty- 
seventh  streets.  East  River   250  00 

Bulkhead,  between  Twenty-seventh  and  Twen- 
ty-eighth streets.  East  River   250  00 

Slip,  between  Piers  11  and  12,  East  River.. .  715  00 

Slip,  foot  of  Third  street,  East  River   70  60 

Slip,  between  Piers  19  and  20,  North  River..  15  00 

Slip,  between  Piers  51  and  52,  North  River. .  250  00 

Slip,  between  Piers  52  and  53,  North  River..  250  00 

Extending  Piers  30  and  31,  North  River   55  00 

Office  of  Superintendent  of  Wharves   135  41 

Small  repairs   3,553  50 

Timber  inspection   248  00 

Account  of  float  stages   4  00 

Account  of  tools   43  42 

Carting  and  towing   128  00 


Total 


$35,153  03 
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"B." 

Statement,  showing  the  Appropriations  vpon  which  Vouchers  have 
been  drawn  by  the  Superintendent  of  Wharves,  Piers,  and 
Slips,  the  Amount  of  Vouchers  drawn,  together  with  the 
available  Balances,  September  30,  1862. 


APPEOPKIATIOX  FOR      SUXKEN  VESSELS,  EE- 
MOVIXG." 


Balance  unexpended,  December  31,  18G1 
Amount  of  vouchers  drawn  


$1,348  00 
248  00 


Balance  available. 


APPROPKIATIONS  FOR  WHARVES,  PIERS,  AND 
SLIPS. 

Balance  unexpended,  December  31,  1861,. . . 

Appropriation  for  1862  

Collected  by  Comptroller  from  privaie  own- 
ers   


Total  appropriation  for  1862 


Amount  of  vouchers  for  First  (Quarter  

do  do  becond  Quarter... 

do  do  Third  Quarter.  . . . 


$41,202  12 
125,000  00 

8,375  58 


$12,833  29 
20,182  86 


$1,100  00 


$169,577  70 


68,169  18 


Balance  unexpended  \  !  $101,408  52 


Liabilities  on  contracts,  &c. 


34,094  00 


Balance  atailalle  I    $67,314  52 


4 
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Street  Department,  Bureau  of  Roads, 
New  York,  September  30,  1S62. 

S.  F.  Knapp,  Esq.,  Street. ^Commissioner : 

Sir  : — I  herewith  transmit  the  required  report  of  the 
business  done  in  this  Bureau  during  the  quarter  ending 
this  30th  day  of  September,  1862,  as  called  for  by  your 
circular  of  the  13th  instant. 

The  work  executed  upon  roads  and  streets,  is  mainly  as 
follows  : 

Bloomingdale  road,  from  One  Hundredth  street  to  Man- 
hattanville,  has  been  macadamized  and  repaired  with  lime- 
stone chips. 

Seventy-ninth  street  has  been  macadamized,  from  Fifth 
to  Second  avenue,  covered  with  brown  gravel,  and  nearly 
completed. 

The  northern  extremity  of  Eighth^avenue  has  been  re- 
paired with  loam  and  gravel. 

One  Hundred  and  Twenty-third  street  has  been  macad- 
amized from  Second  to  Third  avenue,  and  is  in  excellent 
condition. 

One  Hundred  and  Twenty-fifth  street  has  been  repaired 
with  brown  gravel,  from  Manhattanville  to  Sixth  avenue. 

Kingsbridge  road,  which  has  been  in  very  indifferent 
condition  for  some  length  of  time,  is  being  repaired,  por- 
tions of  it  requiring  considerable  repairing  after  each  ex- 
cessive rain  storm. 

Disbursements  have  been  made  during  this  quarter,  from 
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appropriation  for  roads  and  avenues,  amounting  to  ^ 
thousand    eight    hundred    and    forty-four  fifo  dollars 
($11,844.31). 

No  expenditures  have  been  made  during  the  quarter 
from  specific  appropriations  on  contract. 

There  are  parts  of  many  of  the  roads  and  streets  requir- 
ing immediate  attention,  and  which  I  will  endeavor  to  put 
in  as  good  a  state  of  repair  as  the  time  will  permit,  pre- 
vious to  the  commencement  of  the  winter  season. 
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Statement  of  Expenditures  in  the  Bureau  of  Roads,  for  the 
Quarter  ending  SOth  Septemher,  1862  ;  exhibiting  Voucher 
Nos,,  in  Whose  Favor,  for  What  Pmyose,  and  Amount 
Draw7u 


Tch'r 
No. 


19 
20 
21 
22 
23 
24 
25 
26 
27 
28 
29 
30 
31 
33 
34 
35 
36 


1.  Under  Appropriation  for  Roads  &  Avenues, 
Third  Quarter. 


In  whose  favor. 


Pay-roll  

Peter  Culkin  

Florence  DriscoU  

John  Kinsley  

Peter  Culkin  

Pay-roll  

Thomas  Dunn  

John  Shelly  

R.  E.  Carman  

A.  C.  H.  From  

Burke  &  Ackerman . . . 

Edward  J.  Quirk  

Pay-roll  

Charles  Boice  

Peter  Culkifl  

Edward  J.  Quirk  

Peter  Culkin  


For  what  purpose. 


Laborers  

Limestone  chips  

Stone  

Stone  broken  

Limestone  chips  

Laborers  

Tools  and  repairs  

Tools  and  repairs  

Timber  and  nails  

Stone  

Timber  and  spikes. . . . 
Services  gen'l  foreman 

Laborers  

Stone,  broken  

Limestone  chips  

Stone  

Limestone  chips  


Amount. 


$3,839  33 
63  00 
204  75 
136  00 
252  00 
4,156  60 
20  00 
16  21 
23  54 
15  00 
11  26 
228  00 
2,224  8t 
154  50 
63  00 
247  25 
189  00 


$11,844  31 


2.  Under  Appropriation  for  Contingencies  of 

Street  Department. 

Vch'r 
No. 

In  whose  favor. 

For  what  purpose. 

Amount. 

32 

Horse  &  wag'n  exp'ns's 

$68  00 

Respectfully  submitted, 

JOHN  McQUADE, 

Superintendent  of  Roads, 
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Street'  Department,  Bureau  of  Lands  and  Places, 
New  York,  September  30,  1862. 

S.  F.  Knappp,  Esq.,  Street  Commissioner  : 

Sir  : — In  compliance  with  the  request  contained  in  your 
circular  letter  of  the  13th,  I  herewith  transmit  a  summary 
of  the  business  done  in  this  Bureau  during  the  third  quar- 
ter of  the  present  year,  ending  September  30,  1802,  to- 
gether with  the  amount  of  certified  vouchers  drawn  by  me, 
during  the  same  period,  on  account  of  the  appropriation 
for  Lands  and  Places,  for  1862. 
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St ATEiiEST  of  Expenditures,  as  shoicn  by  Certified  Vouchers  of 
Superintendent  of  Lands  and  Places,  for  the  TJiird  Quarter, 
of  the  present  year,  ending  September  30,  1862. 


Amount  of  Appropriation  for  Land 
and  Places  for  1862  

Balance  of  Appropriation  for  Lands 
and  Places,  for  1861,  remainin 
unexpended,  January  1,  1862. 

Total  available  amount  of  appro- 
priation for  1862  

Amount  expended  during  first  and 
second  quarters,  from  January 
1,  1862,  to  June  30,  1862  

Amount  expended  daring  the  month 
of  July,  1862  

Amount  expended  during  the  month 
of  August,  1862  

Amount  expended  during  the  month 


Total  amount  expended  during  the 
tliird  quarter,  ending  September 
30,  1862.... !  

Total  amount  expended  during  the 
first,  second,  and  third  quarters, 
for  year  1862  

Balance  remaining  unexpended .... 


Outstanding  liabilities 
Balance  available.  . . . 


] 

i 

$9,425  71 

$3,798  05 

2,392  90 

1    2,387  49 
i  

i 

i  $8,575  44 

i 

8,578  44 

$18,004  15 

^20,000  00 
3,629  4G 


^23,629  46 


5,025  31 

1.500  00 
4.125  31 


Respectfully,  yours, 

THOMAS  BYRNES, 

Sujjt.  Lands  and  Places, 
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Street  Department,'  > 
Bureau  of  Lamps  and  Gas.  ) 

New  York,  September  30,  1862. 

S.  F.  KxAPP,  Esq.,  Street  Commissioner : 

Sir  : — In  compliance  with  your  circular  letter  of  the  1 3th 
instant,  I  herewith  transmit  my  report  of  the  work  done 
and  expenditures  incurred  in  this  Bureau  during  the  quar- 
ter ending  September  30, 1S62. 

In  Appendix  marked  A  you  will  find  an  abstract  of  all 
vouchers  certified  by  me  during  the  quarter.  In  Appendix 
B,  you  will  find  a  statement  showing  the  amounts  paid  for 
gas,  &c.,  to  the  various  markets,  public  offices,  &c.,  and 
for  fitting,  repairing,  and  lighting  the  public  lamps,  &c. 
And  in  Appendix  C,  a  statement  of  expenditures,  as  shown 
by  the  certified  vouchers  of  this  Bureau,  showing  a  total 
expenditure  during  the  quarter  of  one  hundred  and  ten 
thousand  two  hundred  and  sixty-seven  dollars  and  eighty 
cents  ($110,267.80),  with  outstanding  liabilities  against  the 
Bureau  for  work  done  during  the  quarter,  amounting  to 
thirty-four  thousand  seven  hundred  and  fifty-two  dollars 
and  sixty  cents  ($34,752.60) ;  leaving  an  available  balance 
of  one  hundred  and  eii^hteen  thousand  eicrht  hundred  and 
eleven  dollars  and  fifteen  cents  ($118,811.15). 

The  contract  with  Edward  Hugh  Brown  for  fifteen  hun- 
dred cast-iron  lamp-posts  is  still  in  progress,  seven  hundi'ed 
and  twenty  having  thus  far  been  delivered.  The  contract 
with  Stephen  Roberts  for  fifteen  hundred  gas  lamp-irons, 
and  drilling  and  tapping  the  crossheads  for  the  same,  is  also 
in  operation,  one  hundred  of  which  have  been  delivered. 
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The  contract  with  John  F.  Broderick  for  fifteen  hundred 
gas  lamps  is  also  in  operation,  six  hundred  having  thus  far 
been  furnished.  There  is  also  a  contract  with  Alexander 
Brandon,  executed  July  1,  1S62,  for  repairing  and  reglaz- 
ing  the  public  lamps  for  one  year,  which  is  also  in  pro- 
gress. 

By  my  direction,  and  in  compliance  with  resolutions  of 
the  Common  Council,  gas  mains  have  been  laid,  and  new 
lamps  fitted  up,  during  the  quarter,  as  follows  : 

The  Manhattan  Gas-light  Company  have  laid  mains  in  : 
10th  avenue,  west  side,  from  59th  street  to  60th  street. 
8th  avenue,  east  side,  from  59th  street  to  60th  street. 
59th  street,  north  side,  from  Sth  avenue  to  10th  avenue. 
38th  street,  east  of  2d  avenue,  half  the  block. 
37th  street,  east  of  2d  avenue,  half  the  block. 
15th  street,  from  10th  avenue  to  11th  avenue. 
Horatio  street,  from  West  street  to  13th  avenue. 

They  have  also  fitted  up  the  following  new  lamps : 

LAMPS. 

49th  street,  south  side,  between  Lexington  and 

4th  avenues,  Orphans'  Home   2 

Houston  street,  south  side,  between  Broadway 

and  Mercer  street   1 

37th  street,  south  side,  between  5tli  and  6th  ave- 
nues   1 


Carried  forward 


4 
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LAKFS. 

Brought  forward   4 

lOtli  avenue,  both  sides,  between  57th  and  60th 

streets   8 

1st  avenue,  corners  of  57th  street   2 

57th  street,  both  sides,  east  of  1st  avenue   6 

46th  street,  both  sides,  between  3d  and  4th  ave- 
nues  ,   6 

37th  street,  both  sides,  east  of  2d  avenue   3 

o8th  street,  both  sides,  east  of  2d  avenue   3 

62d  street,  both  sides,  between  2d  and  3d  ave- 
nues  6 

Ludlow  street,  east  side,  between  Essex  Market 

place  and  Broome  street,  opposite  Jail,  2 

30th  street,  south  side,  between  9th  and  10th 

avenues   2 

44th  street,  south  side,  between  10th  and  11th 

avenues,  opposite  a  church   2 

Number  fitted  up  during  the  quarter   44 

Number  of  lamps  lighted  June  30th   9,5S1 

9,625 

Deduct  one  lamp  removed,  6th  street,  south  side, 

between  2d  and  3d  avenues   1 

Total  number  of  public  lamps  lighted  by  the 
Manhattan  Gas-light  Company,  Sep- 
tember 30,  1862    9,624 
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The  Harlem  Gas-light  Company  have  laid  mains  in  : 
Tiiby  Hook  road,  from  King's  Bridge  road  to  North  River 
River  road,  from  Tuby  Hook  road  north. 
80th  street,  from  2d  avenue  to  3d  avenue. 
1 43d  street,  from  Broadway  to  North  River. 
138th  street,  from  12th  avenue  to  North  River. 

And  have  fitted  up  the  following  new  lamps  : 

lamps;. 

Fort  Washington  Depot  road   1 

125th  street,  between  11th  and  12th  avenues. . .  2 

110th  street,  between  9th  and  10th  avenues-   11 

9th  avenue,  between  3  08th  and  110th  street.   4 

Fort  Washington  Depot  Road,  north  side   1 

Tuby  Hook  road,  nortli  side,  from  Kings'  Bridge 

road  to  river   20 

River  road,  from  Tuby  Hook  road,  north   35 

Thompson  Hill  road   49 

80th  street,  south  side,  between  2d  and  3d  avenue  2 

80th  street,  north  side,  between  2d  and  3d  avenue  I 

143d  street,  north  side,  between  Broadway  and 

North  River   10 


Carried  forward. . 


13G 
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LAMPS. 

Brought  forward   136 

130th  street,  north  side,  between  12th  avenue 

and  North  River   1 

130th  street,  south  side,  between  12th  avenue 

and  North  River   2 

Number  fitted  up  during  the  quarter   139 

Number  of  lamps  lighted  June  30th   2,G69 

Total  number  of  public  lamps  lighted  by  the  Har- 
lem Gas-light  Company,  September 
30th,  1862   2,808 


The  New  York  Gas-light  Company  have  laid  mains  in 
Grand  street,  south  side,  from  Jackson  street  to  Division 
street. 

21st  street,  from  Avenue  A  to  1st  avenue. 

Bayard  street,  from  Bowery  to  Elizabeth  street. 

New  Chambers  street,  both  sides,  from  South  street  to  Chat- 
ham street. 

Roosevelt  street,  from  New  Chambers  street  to  New  Bowery. 

Oak  street,  from  Pearl  street  to  New  Bowery. 

Wall  street,  south  side,  from  Front  street  to  Hanover 
square. 

Burling  slip,  north  side,  from  Front  street  to  Pearl  street. 
Pine  street,  from  William  street  to  Nassau  street. 
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They  have  also  fitted  up  the  following  new  lamps  : 

LAMPS. 

Nassau  street,  north-east  corner  of  Spruce  street.  1 

James  slip,  west  side,  between  Water  and  South 

street,  opposite  No.  17   1 

New  Chambers  street,    north-west   corner  of 

James  street   1 

New  Chambers  street,  north-west  corner  of  Cherry 

street    1 

New  Chambers  street,  north  side,  West  of  James 

street    1 

New  Chambers  street,  south  side,  between  Cherry 

and  Batavia  streets   1 

New  Chambers  street,  north-east  corner  of  Bata- 
via street   1 

New  Chambers  street,  south-east  corner  of  Bata- 
via street   1 

New  Chambers  street,  north  side,  between  Bata- 
via and  Oak  streets   1 

New   Chambers   street,   north-west  corner  of 

Koosevelt  street   1 

New  Chambers  street,  south-west  corner  of  Oak 

street   1 

New  Chambers  street,  north  side,  between  Oak 

and  Roosevelt  streets   1 

Carried  forward   12 
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L.4MPS. 

Brought  foi-ward   12 

New  Chambers  street,  south  side,  between  Oak 

street  and  New  Bowery   1 

New  Chambers  street,  south-east  corner  of  Roose- 
velt street   1 

New  Chambers  street,  north  side  between  Chesnut 

and  Pearl  streets   1 

New  Chambers  street,  south-west  corner  of  New 

Bowery   1 

New  Chambers  street,  north-west  corner  of  Pearl 

street   1 

New  Chambers  street,  south-west  corner  of  Rose 

street    1 

New  Chambers  street,  south-east  corner  of  Wil- 
liam street   1 

New  Chambers  street,  north-east  corner  of  Wil- 
liam street   1 

New  Chambers  street,  north  side,  between  Pearl 

and  William  streets   2 

New  Chambers  street,  south  side,  between  Rose 

and  William  streets   2 

New  Chambers  street,  north  side,  between  Wil- 
liam and  Chatham  streets   1 

New  Chambers  street,  south-east  corner  of  Chat- 
ham street   1 

Carried  forward   26 
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LAMPS. 

Brought  forward   26 

Duane  street,  south-west  corner  of  WilHam  street  1 

Elm   street,  west  side,  between  Leonard  and 

FrankUn  streets,  opposite  a  school.   2 

Hubert  street,  south-west  corner  of  CoUister  street  1 

Number  fitted  up  during  the  quarter   30 

Number  of  lamps  lighted  June  30th   3,136 

3,166 

Deduct  one  lamp,  removed  from  No.  5  James  slip  1 

Deduct  one  lamp,  removed  from  No.  247  William 

street   1 

Deduct  one  lamp,  removed  from  corner  of  Ches- 

nut  street  and  New  Bowery   1 

Deduct  one  lamp,  removed  from  No.  57  Roosevelt 

street   1 

Deduct  one  lamp,  removed  from  north-east  cor- 
ner of  Roosevelt  and  Oak  street  ^ .  1 

Deduct  one  lamp,  removed  from  the  south-west 

corner  of  Roosevelt  and  Oak  street   1 

Deduct  one  lamp,  removed  from  No.  429  Pearl 

street   1 

Deduct  one  lamp,  removed  from  256  William 

street   1 

Carried  forward   8 


G3 


LAMPS. 

Brought  forward  S 

Deduct  one  lamp,  removed  from  Xo.  Gl  Chatham 

street   1 

Deduct  one  himp,  removed  fromXo.  -237  William 

street   1 

  10 

Total  number  of  public  lamps  lighted  by  the  New 
York  Gas-light  Company,  September 
30,  1862   3,156 

All  of  which  is  respectfully  submitted, 

E.  C.  McCONNELL, 

Suin,  Lamiis  and  Gas. 
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APPENDIX  B. 

Statement  showing  the  amounts  paid  for  Gas,  ^t.,  to  the 
various  Markets,  Public  Offices,  ^'c,  and  for  Fitting, 
Repairing,  and  Lighting  the  Public  Lamps,  ^'c,  for  the 
Quarter  ending  September  30,  1862. 


Washington       Market   $210  75 

Catharine  Fish        "    4  75 

Catharine  Country  "    42  00 

Catharine  Meat       "    49  50 

Fulton  Meat    93  00 

Fulton  Country      "    181  25 

Fulton  Fish           "    37  75 

Essex                    "    102  50 

Centre                  "    295  50 

Clinton                  "    249  75 

Union                    "    69  00 

Tompkins              "    95  50 

Jefferson                "    117  45 

Gouverneur            "    23  53 

 $1,572  23 

Post  Office             Bell-tower..  4  75 

Park                      "       "    ..  6  25 

Spring  Street                   "     . .  10  50 

Marion    "               "       "     ..  17  00 

Essex  Market           "       "    . .  11  00 

Union      "              "       "  S  00 

Jefferson  "              "             . .  28  75 

Twenty-second  street '*       "    ..  11  75 

Thirty-third        "    '*       "  6  25 

Eighty-fifth        "    "       "    ..  3  30 

  107  55 


Carried  forward 


$1,679  78 
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  Sl,679  78 

$25  75 
75 
15  30 
5  75 
29  00 
9  75 

  86  30 

521  75 
2  25 
1  75 
22  50 
20  25 

1  00 

2  50 
125  00 

  697  00 


Lighting  Gas  Lamps                   99,487  96 

Lighting  Oil      "    156  72 

Fitting  up  New  Lamp-posts.   1,407  25 

Kemoving,  Resetting,  and  Repair- 
ing Lamp-posts   776  90 

Repairing  and  Reglazing  Public 

Lamps   792  00 

Lighting  Markets   535  00 

Lighting  City  Hall   124  98 

New  Lamp-posts   1,598  14 

New  Gas  Lamps   977  40 

New  Lamp-irons   61  20 

Cartages   81  00 

Repairing  Lamp-irons   94  75 


Carried  forward..  $106,093  30      $2,463  08 


Brought  forward 

First  District  Civil  Court  

Second    "         "  "   

Seventh  "         "  "   

Eighth  "  "   

First       "      Police  "   

Third      "         "  "   


City  Hall  

Corporation  Counsel  

Corporation;  Attorney  

City  Inspector's  Department. . . . 

Comptroller's  Department  

Street  Department.  

Croton  Aqueduct  Department.  . 
Bureau  of  Lamps  and  Gas  
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Brought  forward.. $106, 093  30       $2,463  08 

Brass  Cocks  and  Tubes   200  00 

Granite  Posts.,..   105  00 

Paints  and  Painting  Public  Lamps  1,254  67 


Firemans'  Hall   21  50 

Chief  Engineer   124  00 

Exempt  Engine  Company   6  25 


107,652  97 


151  75 


Total 


$1]0,267  80 
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APPENDIX  C. 

Statement  of  Expenditures,  as  shown  by  the  certified  vouchers  of  the  Superintend- 
ent of  Lamps  and  Gas,  on  account  of  the  appropriations  for  Lamps  and  Gas,  for 
the  year  1862.    For  the  quarter  ending  September  30,  1862. 


Amount  unexpended,  December  31,  1861. 
Amount  of  new  appropriation  


TVliole  amount  of  the  appropriation. . 

Amount  expended  to  June  30,  1862  

Amount  expended  daring  the  quarter  end 
ing  September  30th  


Total  expended  to  September  30th 


Amount  of  the  appropriation  on  hand, 
against  which  there  are  no  vouchers, 
certitied  by  the  Superintendent  of  this 
Bureau  


$52,266  77 
400,000  00 


188,435  22 
110,267  80 


$452,266  77 


298,703  02 


$153,563  75 


''OUTSTANDmG  LIABILITIES." 


James  Bo  we.  Inspector  on  Contract  

John  McConnell,  lighting  Oil  Lamps,  Sep- 
tember  

Alex.  Brandon,  repairing  and  reglazing, 
September  

New  York  Gas-light  Company,  lighting 
Public  Lamps,  September  

Manhattan  Gas-light  Company,  lighting 
Public  Lamps,  September  

Harlem  Gas-Jight  Company,  lighting  Public 
Lamps,  September  

Pay-roll,  painting  Public  Lamps  

A.  J.  McManus  &  Bro.,  Gas  Burners 


Balance  available, 


$22  00 

78  36 

333  00 

6,867  60 

20,268  84 

6,954  80 
78  00 
150  00 


$34,752  60 


$118,811  15 
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Bureau  of  Kepairs  and  Supplies,  > 
New  York,  Sept.  30,  1862.  > 

S.  F.  Knapp,  Esq.,  Street  Commissioner  : 

Sir  : — lu  compliance  with  your  directions  of  the  13th 
instant,  I  transmit  herewith  a  detailed  statement  in  tripli- 
cate, of  the  business  transacted  in  this  Bureau,  during  the 
quarter  ending  September  30,  1862. 

Statement,  showing  tlie  Amount  of  Business  for  which 
Triplicate  Vouchers  have  been  transmitted  to  your  Office  : 


Repairs  to  City  Hall  

$1,31-5 

83 

Repairs  to  New  City  Hall  

67 

28 

Repairs  to  J^u'eman's  Hall  

99 

46 

Repairs  to  Eastern  Dispensary. . 

134 

bo 

47 

78 

Repairs  to  Comptroller's  Office . . 

2 

75 

Repairs  to  City  Inspector's  Of- 

18 

15 

Repairs  to  Rotunda  Croton  De- 

191 

22 

Repairs  to  Office  of  Corporation 

Counsel  

8 

86 

Repairs  to  Office  of  Corporation 

Attorney  

13 

77 

Repairs  to  Office  of  Superintend- 

ent of  Unsafe  Buildings. . . . 

130 

54 

Repairs  to  Infants'  Home  

13 

62 

Repairs  to  First  District  Police 

.  Court  

769 

00 

$2,813  11 


Carried  forward 


$2,813  11 
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Brought  forward   $2,813  11  . 

Kepairs  to  Second  District  Police 

Court   S69  45 

Repairs  to  Third  District  Police 

Court   201  41 

Repairs  to  First   District  Civil 

Court   939  60 

Repairs  to  Fourth  District  Civil 

Court   292  24 

Repairs  to  Fifth  District  Civil 

Court   7  25 

Repairs  to  Sixth  District  Civil 

Court    688  72 

Repairs  to  Eighth  District  Civil 

Court   56  16 

Repairs  to  Tompkins  Market  ...         19  15 

Repairs  to  Fulton  Market   220  48 

Repairs  to  Jefferson  Market.  ...        131  26 

Repairs  to  Centre  Market   227  00 

Repairs  to  Essex  Market   275  00 

Repairs  to  Clinton  Market   260  81 

Repairs  to  Franklin  Market   37  77 

Repairs  to  Mount  Morris  Bell- 
tower    195  24 

Repairs  to  Jefferson  Market  Bell- 
tower    56  36 

Repairs  to  Marion  street  Bell- 
tower   180'  94 

Repairs  to  Twenty- second  street 

Bell-tower   66  40 

  3,925  24 

Carried  forward   $6,738  35 
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Brought  forward   $6,738  35 

Eepairs  to  Essex  Market  Bell- 


Kepairs  to  JLignty-nitn  street  ijell- 

Kepairs  to  City  Mall  Beli-tower, 

5 

05 

XVeUdllb    LO     U  lllOll    lYldllvei  Jjcli- 

o7 

Repairs  to  Thirty-third  street  Bell- 

o 

V 

ou 

Repairs  to  Macdougal  street  Bell- 

Q 

o 

Repairs  to  Washington  Market 

"Rpil-'fn'wpv 

07 

jneudiib  LO  IT Ubi  ^iijue  ueii-Lovv  er. 

Oo 

XVc|Jd/llo  LU  Jj  lliy-llloL    fellCcL  JDcH- 

654 

00 

xvepdiio  LO  KyiiiKii  jjjijgnieei  is 

372 

31 

xvepdirs  LO  Jjjxempi  ji/Ugiiie  vyOiii- 

pany  

464 

75 

xtepdiib  LO  JLUgiue  v^oiiipdiiy  xso. 

o 

y-D 

Repairs  to  JLiigme  Company  No. 

3  

85 

83 

Repairs  to  Engine  Company  No. 

4  

231 

98 

Repairs  to  Engine  Company  No. 

5,  resolution  by  Common 

734 

37 

2,992  71 


Carried  forward 


$9,731  06 
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Brought  forward.  „   $9,731  06 

Repairs  to  Engine  Company  No. 

6   $85  48 

Repairs  to  Engine  Company  No. 

8    452  28 

Repairs  to  Engine  Company  No. 

9  „        385  73 

Repairs  to  Engine  Company  No. 

10   519  43 

Repairs  to  Engine  Company  No. 

11    254  96 

Repairs  to  Engine  Company  No. 

12    24  67 

Repairs  to  Engine  Company  No. 

13    282  30 

Repairs  to  Engine  Company  No. 

14    64  90 

Repairs  to  Engine  Company  No. 

15    30  33 

Repairs  to  Engine  Company  No. 

16    253  27 

Repairs  to  Engine  Company  No. 

17    192  62 

Repairs  to  Engine  Company  No. 

19    44  52 

Repairs  to  Engine  Company  No. 

20    583  51 

Repairs  to  Engine  Company  No. 

22   35  95  , 

 3,210  98 

Carried  forward   $12,942  04 
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Brought  forward   $12,942  04 

Repairs  to  Engine  Company  No.  ' 

24   $215  16 

Repairs  to  Engine  Company  No. 

25    265  83 

Repairs  to  Engine  Company  No. 

26    6  25 

Repairs  to  Engine  Company  No. 

27,  contract   643  00 

Repairs  to  Engine  Company  No. 

28    147  83 

Repairs  to  Engine  Company  No. 

29,  contract   1,435  98 

Repairs  to  Engine  Company  No. 

30,  contract   3,046  15 

Repairs  to  Engine  Company  No. 

31,  contract   164  50 

Repairs  to  Engine  Company  No. 

33    90  83 

Repairs  to  Engine  Company  No. 

34    99  97 

Repairs  to  Engine  Company  No. 

35    50  47 

Repairs  to  Engine  Company  No. 

36    64  61 

Repairs  to  Engine  Company  No. 

37    149  29 

Repairs  to  Engine  Company  No. 

38   59  62 

  6,439  49 


Carried  forward 


$19,381  53 
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Brought  forward   $19,381  53 


Repairs  to  Engine  Company  No. 

$028  23 

41  

515 

73 

ivcpdiio  LU  -i-jiJgiiit;  y^Kjiii^aLiy  x>u. 

42,  resolution  by  Common 

600 

40 

Repairs  to  Engine  Company  No. 

52 

75 

Repairs  to  Engine  Company  No. 

414 

19 

Repairs  to  Engine  Company  No. 

119 

06 

Repairs  to  Engine  Company  No. 

85 

65 

Repairs  to  Engine  Company  No.- 

1  AAC^ 

±,'±■±0 

o  / 

Repairs  to  Engine  Company  No. 

1  OA 

loU 

no 

jnepdiio  xo  Hingine  v^oiiipduy  i>o. 

266 

39 

Repairs  to  Engine  Company  No. 

51  

12 

25 

Repan's   to  Hook  and  Ladder 

243 

75 

Repairs   to   Hook  and  Ladder 

Company  No.  2  

40 

00 

Repairs  to   Hook   and  Ladder 

175 

25 

4,731  50 


Carried  forward 


$24,113  03 


77 


Brought  forward   $24,113  03 


T?pnaivs    tn    ITnnk  nnd 

Ladder 

O  X  X  X 

06 

Repairs   to   Hook  and 

Ladder 

Repairs   to   Hook  and 

Ladder 

00 

Repairs   to   Hook  and 

Ladder 

26 

00 

Repairs   to   Hook  and 

Ladder 

17 

90 

Repairs   to   Hook  and 

Ladder 

(jniTiTinnv    "NTn    1 0 
y^yjiiiijaiiy    x\\j»  J-^-'j 

UUll LI  clC  U 

Reiiairs    to    Hook  and 

T^addpi' 

JL-J  IX      VJ.  ^  A 

Oomiianv  l^n    1  1 

fi4 

.37 

ReBairs   to    Hook  and 

La.ddpr 

U 111  p till  y    iJNU.  -L  >i  .  _ 

oo 

RcDairs   to    Hook  and 

Tja.ddpi' 

Oomnanv  1 

V>V-'AaA  tJUlX  >         JL^  \,/ •      -L  *^  «  . 

91 

07 

Repairs   to   Hook  and 

Ladder 

Company  Ko.  14 

oo 

/  -J 

Repairs   to   Hook  and 

Ladder 

15 

77 

Repairs   to   Hook  and 

Ladder 

Company  No.  16, 

resolu- 

tion  by  Common  Council. . 

710 

23 

Repairs  to   Hook  and 

Ladder 

Company  No.  18 

44 

06 

Repairs  to  Hose  Company  No. 

1,  contract   

1,170 

00 

  5,673  90 

CaiTied  forward   $29,786  93 
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Brought  forward   $29,786  93 

Kepairs  to  Hose  Company  No. 

2   $64  95 

Repairs  to  Hose  Company  No. 

3    48  43 

Repairs  to  Hose  Company  No. 

4    145  67 

Repairs  to  Hose  Company  No. 

5    239  47 

Repairs  to  Hose  Company  No. 

6,  contract   684  00 

Repairs  to  Hose  Company  No. 

7   70  55 

Repairs  to  Hose  Company  No. 

10   9  87 

Repairs  to  Hose   Company  No. 

11   18  62 

Repairs  to  Hose  Company  No. 

15   16  50 

Repairs  to  Hose  Company  No. 

16    186  32 

Repairs  to  Hose  Company  No. 

19    75  77 

Repairs  to  Hose  Company  No. 

20    13  80 

Repairs  to  Hose  Company  No. 

21    65  86 

Repairs  to  Hose  Company  No. 

22    302  28 

  1,942  09 


Carried  forward 


$31,729  02 
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Brought  forward   $31,729  02 

Repairs  to  Hose  Company  No." 

23  „   $26  00 

Repairs  to  Hose  Company  No.  ■ 

26    109  60 

Repairs  to  Hose  Company  No. 

27    30  61 

Repairs  to  Hose  Company  No. 

29,  contract   2,092  84 

Repairs  to  Hose  Company  No. 

30   9  &7 

Repairs  to  Hose  Company  No. 

31,  contract   1,280  50 

Repairs  to  Hose  Company  No. 

32,  contract.:   1,190  58 

Repairs  to  Hose  Company  No. 

33,  contract   2,028  12 

Repairs  to  Hose  Company  No. 

36    316  38 

Repairs  to  Hose  Company  No. 

38    126  71 

Repairs  to  Hose  Company  No. 

39,  contract   2,045  00 

Repairs  to  Hose  Company  No. 

40    259  90 

Repairs  to  Hose  Company  No. 

41   7  18 

Repairs  to  Hose  Company  No.  43  23  37 
Repairs  to  Hose  Company  No.  44  6  13 

Repairs  to  Hose  Company  No.  50       334  60 

  9,887  39 

Carried  forward   $41,616  41 


so 

Brought  forward   $41,616  41 

Repairs  to  Hose  Company  No. 

51   $156  37 

Repairs  to  Hose  Company  No. 

52   S4  75 

Repairs  to  Hose  Company  No. 

53   .        160  29 

Repairs  to  Hose  Company  No. 
55,  resolution  by  Common 
Council   758  37 

Repairs  to  Hose  Company  No. 

56    2  65 

Repairs  to  Hose  Company  No. 

57    46  14 

Repairs  to  Hose  Company  No. 

59    6  64 

Repairs  to  Hose  Company  No. 

60    18  76 

Repairs  to  Hose  Company  No. 

61    37  31 

Repairs  to  Sixth  Precinct  Station- 
house,  contract   857  97 

Repairs  to  Seventh  Precinct  Sta- 
tion-house  39  42 

Repairs  to  Fifteenth  Precinct 
Station-house,  resolution  by 
Common  Council   892  13 

Repairs  to  Nineteenth  Precinct 

Station-house   133  50 

Repairs    to  Corporation  Yard, 

street,  Rivington  street   25  00 

 3,219  30 


Total 


$44,835  71 
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Statement  of  Expenditures,  as  show?i  by  Vouchers  drawn 
hy  the  Superintendent,  on  account  of  the  Ap^ro-priation  for 
Puhlic  Building,  Construction,  and  Repairs,  during  the 
(Quarter  ending  September  30,  1862;  also  amounts  paid 
by  the   Comptroller,  without  Vouchers  from  this  Bureau: 


Balance  July  1,  1862  /  

Amount  of  vouchers  drawn.  . . 
Amount  paid  hy  Comptroller. 
Total  drawn  


Outstanding  liabilities,  including  amount 
to  become  due  on  contract  


Balance  available, 


$34,618  17 
242  00 


Statement  of  Special  Appropriations  against  which  Vouchers 
ham  been  drawn  by  the  Superintendent  during  the  quarter 


ending  September  30,  1862  : 

Seventh  Precinct  Station-house,  balance  July  1st   $1,290  57 

Amount  drawn     39  42 

Balance  unexpended   $1,257  15 

Repairs  to  engine  houses,  balance  July  1st   $9,903  12 

Amount  drawn   9,903  12 

Contingencies  Street  Department,  amount  drawn   $275  00 


82 


CONTRACTS  IN  PROGRESS. 

New  house  for  Hose  Company  No.  1. 

New  house  for  Hose  Company  No.  29. 

New  house  for  Hose  Company  No.  39. 

New  house  for  Engine  Company  No.  29, 

New  house  for  Engine  Company  No.  30. 

New  house  for  Engine  Company  No.  3  J . 

New  house  for  Engine  Company  No.  48. 

New  house  for  Hook  and  Ladder  Company  No.  10. 

Alterations  to  house  of  Hose  Company  No.  32. 

Alterations  to  house  of  Hose  Company  No.  33. 

New  bell-tower  in  Fifty-first  street. 

Kespectfully  submitted, 

JONATHAN  PURDY, 

Su2)t.  Reimirs  and  Stqjj)lics, 
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Bureau  of  Repairs  and  Supplies,  > 
Deputy  SuPERmTE>^DENT's  Office.  ) 

New  York,  OctolDer  1,  1862. 

S.  F.  Knapp,  Esq.,  Street  Commissioner : 

Dear  Sir: — In  accordance  with  request  contained  in 
your  circular  letter  of  September  13th,  I  herewith  trans- 
mit my  third  quarterly  report  of  the  business  transacted 
in  this  Bureau,  ending  September  30,  1862. 

I  also  transmit  esi^imates  of  appropriations  required  by 
this  Bureau  for  the  year  1863,  as  per  request  of  Comp- 
troller, contaaied  in  his  circular  of  October  1st,  issued  "  to 
the  heads  of  the  several  departments  and  branches  of  the 
City  Government." 

In  paper  marked  A  you  will  find  the  usual  statement 
showing  the  amounts  in  detail  charged  each  public  office 
and  department  coming  under  my  immediate  supervision  ; 
amounting  in  the  aggregate  for  the  last  quarter  to  the 
sum  of  ($36,841.24)  thirty-six  thousand  eight  hundred  forty- 
one  dollars  and  twenty-four  cents. 

In  paper  marked  B  you  will  find  statement  showing 
the  appropriations ;  the  amount  drawn  for  the  last  quar- 
ter ;  together  with  the  amount  drawn  for  the  three  quar- 
ters of  the  year,  and  balances  available  at  this  time. 

The  appropriation  for  "  Supplies  for  and  Cleaning  Pub- 
lic Offices"  being  now  exhausted,  it  will  be  necessary  to 
make  some  provision  for  an  addition  to  it ;  in  my  estimate 
for  this  year,  I  asked  for  the  sum  of  ($75,000)  seventy- 
five  thousand  dollars  for  this  appropriation,  but  the  Comp- 
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troller  and  Common  Council,  in  their  desire  to  economize, 
did  not  see  fit  to  appropriate  but  ($50,000)  fifty  thousand  ' 
dollars  ;  by  comparing  the  expenditures  of  this  year,  to 
the  present  time,  with  those  of  last  year,  to  the  same  time 
(see  Eeport  of  October  1,  1861),  you  will  see  we  have 
expended  seven  thousand  dollars  ($7,000)  more  this  than 
last  year ;  when  last  year  we  had  ($60,000)  sixty  thousand 
dollars,  against  fifty  thousand  (S50,000)  this  year,  and  last 
year,  before  the  first  of  January,  we  had  entirely  exhausted 
this  appropriation.  It  does  not  require  a  very  shrewd  cal- 
culator to  see  that,  in  the  present  state  of  affairs,  we  should 
have  an  addition  made  to  this  appropriation  of  at  least 
($20,000)  twenty  thousand  dollars.  The  Comptroller  has 
the  power  to  transfer  from  one  account  to  the  credit  of 
another ;  I  would  suggest  he  be  requested  to  place  the 
above  amount  ($20,000)  twenty  thousand  dollars  to  the 
credit  of  this  appropriation. 

The  appropriations  for  stationery  and  blank  books  and 
printing  for  departments  will  be  found  adequate,  I  think, 
with  economy,  to  carry  the  Bureau  through  the  year. 

The  outstanding  liabilities  against  the  Bureau  are  quite 
small,  and  will  amount,  as  near  as  may  be  estimated,  to 
the  following  amounts  : 

Printing,  five  hundred  dollars  ($500) ;  stationery  and 
blank  books,  seven  hundred  dollars  ($700) ;  fire  department 
one  hundred  dollars  ($100) ;  and  fifteen  hundred  dollars 
($1,500)  that  is  properly  chargeable  to  "  Supplies  for  and 
Cleaning  Public  Offices." 

It  may  be  proper  for  me  to  still  further  urge  the  neces- 
sity of  an  additional  appropriation  for  '*  Supplies  for  and 
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Cleaning  Public  Offices,"  from  the  fact,  that  stoves  and 
fuel  are  soon  to  be  supplied,  and  the  pay-rolls  for  cleaning 
of  the  City  Hall  and  the  different  offices  and  courts  are  to 
be  provided  for. 

Judging  from  the  experience  of  the  past  year,  and  the 
present  state  of  the  affairs  of  the  Bureau,  I  think  the  fol- 
lowing amounts  will  be  sufficient  for  the  appropriations 
next  year,  viz. :  Printing  for  departments  ($25,000)  twen- 
ty-five thousand  dollars ;  stationery  and  blank  books 
($30,000)  thirty  thousand  dollars;  supplies  for  and  cleaning 
public  offices  ($75,000)  seventy-five  thousand  dollars. 

Hoping  the  accompanying  report  may  be  found  satis- 
factory, I  remain  yours, 

Respectfully, 

(Signed)  GEO.  H.  E.  LYNCH, 

Deputy  Superintendent  of  Repairs  and  Suppiics. 


S6 
"A." 

Statement  showing  the  Amount  charged  each  Pub- 
lic Office  and  Department  of  the  City  of  New  York 
hy  the  Deputy  Superintendent  of  Repairs  and  Supplies,  for 
the  Third  Quarter  of  the  year  1862,  ending  September  30, 
1862. 

Coi*poration  Attorney   $773  62 

Collector  of  Assessments   3  84  00 

Public  Administrator   317  53 

Croton  Aqueduct  Department   132  00 

Commissioners  of  Appeal  of  Fire  Department  523  88 

Jefferson     Market  Bell-tower   21  50 

Essex              "             "    18  00 

Union                            "    17  25 

Washington      "    18  00 

McDougal      street          "    6  00 

Marion             "             "     60  98 

Twenty-second  "             "    24  38 

Thirty-tliird      "             "    48  00 

Eighty-fifth       "             "  ,    3  00 

Mount  Morris                  "    109  10 

Post  Office                      "   18  50 

Records  and  Statistics   1,293  15 

Police  Justices   177  75 

Clerk  of  Common  Council   2,169  44 

Clerk  of  Board  of  Councilmen   1,888  67 

Corporation  Counsel   46  50 

Corporation  Yard   100  50 

Chief  Engineer  of  Fire  Department   1,604  75 

Fire  Commissioners   298  12 


CaiTied  forward   $9,854  62 
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Brought  forward   $9,S54  62 

First  District  Civil  Court   582  2-5 

Second   "       "    433  50 

Third      "       "       "    557  SO 

Fourth    "       "        "    274  25 

Fifth      "       "       "    110  00 

Sixth      "        "    754  89 

Seventh  "                "   137  88 

Eighth    "       "       "    606  50 

First       "    Police   "    1,854  67 

Second            "       "    1,098  27 

Third     "       "       "    1,520  10 

Fourth    "       "       "    965  74 

Street     Department   2,247  84 

Finance    393  01 

City  Inspector  "    2,421  87 

Sanitary          "    1,405  24 

Keeper  City  Hall   2,851  75 

City  Libraiy   18  50 

Superintendent  of  Repairs  and  Supplies  . .  19  00 

Dept.  Supt.             "    471  37 

Superintendent  Street  Improvements   100  00 

"          Wharves  and  Piers   16  00 

"          Lamps  and  Gas   5  00 

"          Lands  and  Places   20  50 

"          Markets   381  74 

Unsafe  Buildings   751  00 

Mayor's  Office   1,262  96 

Receiver  of  Taxes   246  20 

Fire  Telegraph   109  36 


$31,480  31 
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Engine  Company  No.    1   $40  06 

2   72  56 

"             "         "      3   11  55 

"             "                4   8  86 

"             "         "      5   51  15 

"             "         "      6   167  05 

"      7   157  12 

8....   23  50 

"             "         "      9    73  61 

"             "         "  10   8  66 

"                       "  11   72  07 

"            "         "  12    25  20 

"  13   17  76 

"  14   9  39 

15   18  23 

"             "         "  17    79  47 

"         "  IS   38  54 

"            "         "  19   43  64 

"             "         "  20  .  11  86 

"                       "  22  ,   22  22 

"            "         "  23    23  85 

"            "         "  24   48  00 

"             "         "  25    43  00 

"         "  26    49  87 

"         "  27    341  94 

"                       "  28   21  60 

"             "         "  29    17  29 

"         "  30    16  90 

"            "         "  31   41  68 

"             "         ^'  32   34  31 


Carriedforward   $1,590  38 


Brought  forward   $1,590  38 

Engine  Company  No.  3-3   105.  32 

"            "         "    34    4  70 

"            "         "    36    97  40 

"    37    14  8G 

"             "         "    3S   29  50 

"                       "    39    24  42 

"         "   -40   1S2  42 

"                            41    73  61 

"             *'         "    42    59  12 

"                       "    44   41  26 

"                       "    45    6  30 

"             **         "    46    43  38 

"    47    45  64 

"               48    10  56 

"             "              49   112  37 

*'             "         "    50    16  45 

51   12  10 

Exempt  Engine  Company   157  00 

Hose    Company   No.    1   15  45 

"            "         "      2   4  96 

"            "         "      3   63  64 

"             "         "      4   3  00 

"             "         "      5   14  32 

"      6    264  63 

"             "         "      7   6  46 

"             "         "      8   7  66 

"         "      9   11  60 

"         "    10   12  06 

11    59  99 


Carried  forward 


$3,090  56 


90 


Brought  forward   $3,090  56 

Hose  Company  No.    12   17  66 

"            "  "    13   13  50 

"            "  "    14   24  18 

15   15  38 

"             "  "    16    19  45 

"             "  "    17    20  40 

"    18   21  21 

"             "  "    19   13  30 

"             "  "    20    22  56 

21    74  41 

^*             "  "    22    16  20 

"             "  "    23   6  S6 

*'               24   7  16 

"             "  "25   90 

«               26   IS  44 

"             "  "    28    29  92 

"             "  "    29    15  25 

"  "    30    32  56 

"             "  "    31    368  98 

"             "  "    86    15  74 

«'             "  "    37    28  58 

"             "  "    38    4  46 

"             "  "    39    18  90 

"             "               40   21  51 

"             "               41  -   5  60 

"  "    42    6  98 

"             '*  "    43    8  33 

"  "    44   6  85 

"             "  "    47    13  45 


Carried  forward   $3,959  28 
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Brought  forward   $3,959  28 

Hose  Company  No.  48    14  80 

"49   5  10 

"    50    24  16 

"    51   91  28 

"             "         "    52    195  55 

"    53   21  78 

"    55    8  02 

"    56   71  70 

"    57    40  03 

"                       "    59    26  15 

"                       "    60    67  64 

"    61    66  81 

Hook  and  Ladder  Co.  No.    1   19  68 

2    57  20 

3   8  55 

4   31  37 

5    27  90 

"              "           "        6   14  56 

"           "        7   16  32 

8    20  26 

9   126  16 

10   15  66 

11   15  12 

12    30  30 

13   12  88 

"      14   6  10 

15    248  20 

*              "           "      16    97  61 


Carried  forward   $5,340  73 
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Brought  forward   S5,340  73 

Hook  and  Ladder  Co.  No.  .17   15  55 

"  "      .18   4  65 

Total   $5,360  93 

RECAPITULATION. 

Public  Offices  $31,480  31 

Fire  Department   5,360  93 

Total  $36,841  24 
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Stateme^^p  showing  the  Appropriations  upon  ichich  Vouchers  have 
been  drawn  by  the  Deputy  Superintendent  of  Repairs  and 
Supplies,  the  Amount  of  Vouchers  drawn  during  the  last 
three  months,  together  loith  the  amount  for  the  three  quarters 
of  the  year,  and  the  available  ba'ance  September  30,  1862. 


Appropriatioxs. 


Amount 
vouchers 
drawx  for 

TilE  THIRD 
Q CARTER. 


Contingencies  Street 
Department  

Fire  Machines  and  Ap- 
paratus Supplies  

Fire  and  Police  Tele- 
graphf.  

Printing  for  Depart- 
ments   

Stationery  and  Blank 
Books  

Supplies  for  and  Clean- 
ing Public  Offices  

Account  Streets,  Regu- 
lating, Grading,  &c.. 

Public  Buildings,  Con- 
struction and  Repairs 


$25,000  00 
30,000  00 
50,000  00 


$489  00 
2,261  Go 


8,G04  80 
14,0G9  74 
12,978  85 
222  55 


Amount 

DRAVr.V  FOR 
THE  THREE 
QUARTERS. 


$1,914 

20 

7,037 

12 

750 

00 

15,277 

01 

26,410 

89 

50,086 

82 

450 

70 

2,060 

06 

Balance 
available. 


Remarks. 


$9,722  00 
3,589  00 
86  82 


We  have  not 
the  con- 
trol of  the 
appropria- 
tions. 


Trust  ac- 
count. 

C  0  n  trolled 
by  Supt. 
R. and  S. 


9A 

Office  Chief  Exgixeer  Fire  Department, 
21  Elizabeth  street, 

New  York,  September  30,  1862. 

S.  F.  Knapp,  Esq.,  Street  Commissioner: 

Sir — In  accordance  with  the  requirements  of  the  Char- 
ter and  Ordinances  of  the  city,  I  herewith  submit  a  state- 
ment of  the  business  transacted  in  this  Bureau  during  the 
third  quarter  of  the  present  year,  embracing  the  months  of 
July,  August,  and  September. 

The  total- amount  of  ex]3enditures  during  the  past  quar- 
ter, as  shown  by  my  certified  vouchers  Nos.  245  to  365,  is 
twenty-uine  thousand  eight  hundred  and  fourteen  r^h  dol- 
lars ($20,814.91).  ^ 

For  a  statement  in  detail  of  these  vouchers,  I  would  re- 
spectfully refer  you  to  the  schedule  herewith  annexed. 

I  am  informed  by  the  Street  Commissioner  that  there 
has  also  been  expended,  on  vouchers  certified  by  the  Dep- 
uty Superintendent  of  Repairs  and  Supplies,  during  the 
same  period,  the  sum  of  seventeen  hundred  and  ninety- 
seven  foi)  dollars  ($1,797.15). 

Adding  amount  expended  by  this  Bureau,  makes  the 
total  amount  of  expenditures  for  the  quarter,  thirty-one 
thousand  six  hundred  and  twelve        dollars  ($31,612.6). 

The  balance  of  appropriation  remaining  on  hand  July 
1,  1862,  as  shown  by  my  last  quarterly  report,  was 
eighty-one  thousand  eight  hundred  and  ten  dollars 
($81,810.70).  Deducting  amount  expended,  as  above 
mentioned,  leaves  an  available  balance  of  fifty  thousand 
one  hundred  and  ninety-eight  nro  dollars  ($50,198.64). 
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Against  this  balance  there  are  claims,  outstanding,  which 
will  amount  to  about  nine  thousand  dollars  ($9,000),  for 
work  now  being  performed  by  the  following  parties,  viz. : 


John  H.  Sickles,  about   $1,000  00 

Charles  E.  Hartshorn,  about   1,630  00 

John  Moore,  about   30  00 

John  Shelley,  about                                 .  12  00 

Moses  Swett,  about   2S5  00 

WilHam  DeNoirlle,  about   10  00 

William  H.  Wilson,  about   365  00 

WilUam  H.  Van  Ness,  about   211  00 

De  Voursney  Bros.,  about   265  00 

P.  Weirich  &  Bros-,  about   45  00 

Fielding  Bros.,  about   28  00 

John  Chester,  about   75  00 

Henry  Homer,  about   930  00 

John  Bolin,  about   514  50 

James  Smith,  about   645  00 

William  Seamen,  about   380  00 

Holmes,  Booth  &  Hay  dens,  about    100  00 

Henry  Hinman,  about  !   50  00 

Francis  Mathews,  about   20  00 

Edward  Bonnoll,  about   446  61 

Collis  &  Mitchell,  about   85  00 


Sundry  parties,  for  small  repairs,  supplies,  &c. .     2,000  00 

During  the  past  quarter  the  following  apparatus  have 
been  completed  (as  authorized  per  resolutions  of  the  Com- 
mon Council),  and  furnished  to  this  Bureau,  viz. : 

New  Steam  Engine,  for  use  of  Engine  Company  No.  5. 
New  Steam  Engine,  for  use  of  Engine  Company  No.  33. 
New  Hand  Engine,  for  use  of  Engine  Company  No.  35. 
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New  Tender  for  use  of  Engine  Company  No.  26. 
New  Tender,  for  use  of  Engine  Company  No.  44. 
New  Tender,  for  use  of  Hose  Company  No.  57. 
New  Tender,  for  use  of  Hose  Company  No.  4. 
New  Tender,  for  use  of  Engine  Company  No.  3. 
New  Truck,  for  use  of  Hook  and  Ladder  Company  No.  16. 
Rebuilding  Truck,  for  use  of  Hook  and  Ladder  Company 
No.  12. 

Rebuilding  Carriage,  for  use  of  Hose  Company  No.  9. 
Rebuilding  Carriage,  for  use  of  Hose  Company  No.  40. 
Painting  Carriage,  for  use  of  Hose  Company  No.  6. 

RECAPITULATION. 

Balance  of  Appropriation  remaining  on 

hand  July  1,  1862   $81,810  tO 

Amount  expended  by  the  Chief  Engineer 

during  the  third  quarter  of  1862  $29,814  91 

Amount  expended  by  the  Deputy  Super- 
intendent of  Repairs  and  Supplies  du- 
ring the  third  quarter  of  1862   1,191  15 

 31^612  06  ■ 

•   

Available  Balance,  October  1,  1862. . . .  $50,198  64 

Respectfully, 

JOHN  DECKER, 
Chief  Engineer  Fire  Department* 
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Statement  of  Vouchers  certified  to  by  Johx  Decker,  Chief 
Engineer  of  the  Fire  Department,  and  transmitted  to  the 
Street  Commissioner,  during  the  Tliird  Quarter  of  the  year 
1862,  ending  September  SOth. 


Voucher j 
Nos. 


Lv  Whose  Favor  Prawx. 


July 

3 

245 

a 

246 

ti 

247 

{I 

248 

(< 

7 

249 

ii 

H 

250 

11 

10 

251 

(< 

14 

252 

ii 

14 

253 

ti 

14 

254 

(t 

14 

255 

11 

14 

256 

ti 

14 

257 

(I 

14 

258 

<( 

14 

259 

It 

14 

260 

11 

14 

261 

ii 

14 

262 

ti 

14 

263 

11 

n 

264 

ti 

21 

265 

ii 

21 

266 

11 

21 

267 

11 

21 

268 

n 

21 

269 

ii 

21 

270 

it 

21 

271 

11 

21 

1  272 

a 

21 

273 

Corporation  yard. 


Cobanks  &  Theall  

Cowing  &  Co  

Henry  Lewis  and  others,  Pay-roll 

Corporation  Yard  

Thos.  Healey  and  others.  Pay-roll 

Engineers,  Steamers  

Chas.  Miller  

Henry  Homer  

John  H.  Sickles  

\Vm.  H.  Van  Ness  

De  Voursney  Bros  

Edward  Bonnoll  

Edward  Bonnoll  


Carried  forward. 


$11,144  62 
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Date  of 
Traxsjiittal. 

S^OUCHER 

Nos. 

I.\  Whose  Favor  Drawx.  j 

Amounts. 

1863. 

Uroug'tit  lorward. . 

  ; 

$11,144  o2 

July 

21 

2T4 

loo  00 

21 

275 

1 

>7  PC  AA 

75  OU 

n 

21 

o  It  p 

27o 

N^ew  York  Belting*  and 

Packingj 

1 

ZOO  00 

<( 

21 

2<7 

PItqcj    W  TrnffAv 

1  AQ  fCA 

198  OO 

(( 

21 

2  J  8 

 i 

OA    A  A 

zO  00 

<< 

21 

Ji  1  \; 

(( 

21 

9^  nn 

<< 

21 

281 

0  ^   r  A 
z4  to 

l( 

21 

1  AA 
10  UU 

(I 

21 

000 

28o 

J?      \Tn-r,  "PoTiof 

1  A  AA 

1 0  ou 

K 

21 

284 

9o  99 

(( 

21 

28o 

0  ^    A  A 

bo  00 

H 

21 

28d 

4o  00 

11 

21 

0  0 17 
287 

OQ  AA 
Zo  UU 

li 

21 

0  Q  Q 

288 

xitimy  xv.   >>  ui  Liiiiiy  Luii. .  . 

*7  p;9 
1  0.i 

u 

28 

CIO  c\ 

28y 

AAA    A  A 

yyo  ou 

(I 

2.8 

Zv\J 

C  AA  AA 
ODU  \J\J 

(( 

28 

OQl 

0^0    <  0 

t( 

28 

OftO 

2y2 

Q  AA  AA 

dUU  UU 

(t 

28 

29d 

Wm.  H.  Wilson  

/<  A  A    FC  A 

4uy  OU 

<< 

28 

9  A^^  AA 

^UO  UU 

(( 

28 

zvO 

New  York  Belting  and 

Packing 

0^  A  AA 
*iOU  UU 

it 

28 

zvo 

1  QA  AA 
1  oU  UU 

(( 

28 

Zvi 

/<  Q  f^A 
4o  OU 

(( 

28 

2y8 

Collis  &  Mitchell  

0  ^     Q  A 

<( 

299 

OA  /(A 

ZO  4U 

il 

28 

OA  A 

1               A  T    Q  A 

0  I  oU 

Aug. 

4 

0  A  1 

301 

Henry  Lewis  and  others, 

Pay-roll, 

1  AO  AA 

lyz  00 

tl 

4 

302 

117  50 

ct 

4 

303 

W.  H.  Wilson  

240  50 

.( 

4 

304 

;       127  50 

11 

4 

305 

24  00 

11 

4 

306 

24  00 

a 

4 

307 

24  00 

<< 

4 

!  308 

20  00 

Carried  forward. . 

$16,947  94 
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Date  of 
Traxsmittal. 


1862. 

Aug. 


4 
4 
4 
19 
19 
19 
19 
19 
19 
19 
19 
19 

19 
19 
1 

19 
19 
19 

19 
19 
19 
19 
19 
19 
19 
19 
19 
19 
3 


VorcHER 
Nos, 


309 
310 
311 
312 
313 
314 
315 
316 
317 
318 
319 
320 

321 
322 
323 
324 
325 
326 

32t 
328 
329 
330 
331 
332 
333 
334 
335 
336 
337 

338 

339 
340 
341 
342 


Lv  Whose  Favor  Drawx. 


Brought  forward  

F.  S.  Gregg  

W.  H.  Van  Ness  

John  H.  Sickles  

John  H.  Sickles  

Edward  Bonnoll  

Edward  Bonnoll  

Wm.  G.  Purdy  

Moses  Swett  

Peter  J.  Henry  

De  Voursney  Bros  

Jas.  B.  Conk  

New  York  Belting  and  Packin 

Company  

Henry  Hinman  

Edward  Bonnoll  

John  Clancy    

Holmes,  Booth  &  Haydens  

Chas.  Miller  

Hy,  Lewis  and  others,  Pay-roll  of 

Corporation  Yard  

John  Bolin  

Ebenezer  Wright  

John  J.  Moloney  

John  McGrouer  

Jas.  Canfield  

Philip  Hawkins  

John  Rourke  

M.  Conlan  

Wm.  J.  Logan  

Wm.  Halden  

Hy.  Lewis  and  others,  Pay-roll  of 

Corporation  Yard  

Thos.  Healey  and  others,  Pay-roll 


of  Engineers,  Steamers, 


Chas.  Miller.... 

James  Dale  

G.  Wheelwright 
C.  E.  Hartshorn. 


Carried  forward   $23,734  75 


$16,947  94 

15  00 

629  65 

535  00 

221  50 

91  01 

139  39 

223  25 

79  00 

75  00 

73  25 

43  00 

23  30 

19  00 
180  00 

60  00 
54  38 
146  50 

192  00 
573  00 
270  00 
40  00 
28  00 

24  00 
24  00 
24  00 
21  00 

20  00 
20  00 

240  00 

944  08 

106  50 

376  30 

384  70 

891  00 


100 


TorCHEE 

Xos. 


Sept. 

3 

343 

3 

344 

a 

3 

345 

3 

346 

3 

34t 

3 

348 

3 

349 

3 

350 

3 

351 

15 

352 

15 

353 

15 

354 

11 

15 

355 

ii 

15 

356 

il 

15 

35T 

11 

15 

358 

11 

15 

359 

11 

15 

360 

(C 

15 

361 

(( 

15 

362 

(I 

15 

363 

It 

15 

364 

li 

26 

365 

I.V  Whose  Favor  Drawx. 


Amounts. 


Brought  forward  

Henry  Homer  

John  H.  Sickles  

De  Yoursney  Bros  

P.  TTeirich  &Bro.  =  

Cobanks  &  Theall  

John  McGrouer  

John  Rourke  

M.  Conlan  

Wm.  Halden  

Amoskeag"  Manufactur'g  Company 

James  Smith  

Hy.  Lewis  and  others,  Pay-roll  of 

Corporation  Yard  ' 

Chas.  Miller  ! 

Edward  BonnoU  ' 

\Ym.  H.  Yan  Ness  1 

^Ym.  Mathews  j 

Edward  Bonnoll  j 

John  Fudge  

\Ym.  Halden  

John  Rourke  

|Michael  Conlon  »  

I  John  McGrouer  

Thos.  Healey  and  others,  Pay-roll 

Engineers,  Steamers  


823,734  75 

154  50 

104  50 

66  00 

56  36 

40  00 
24 
24 


00 
00 


18  00 
20  00 
2,790  00 
910  00 

240  00 

124  50 

250  73 

60  25 

23  08 
60  00 
20  00 
20  00 

24  00 
18  00 
24  00 

1.008  24 


Total  |  $29,814  91 
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List  of  Recommexdatioxs  made  to  the  Common  Council 
by  S.  F.  KxAPP,  Street  Commissioner,  since  his  occiqmtion 
of  the  Office,  and  their  action  thereon. 

1.— October  1,  ISGl. 

In  reference  to  petitions  for  repeal  of  act  of  Legislature 
in  reference  to  changing  grade  of  streets, 'requiring  a  writ- 
ten consent  from  two-thirds  of  the  owners  in  lineal  feet  to 
make  a  change  in  the  grade,  no  matter  how  imperative  the 
public  good  may  require  immediate  action. 

See  Document  Xo.  21,  Board  of  Aldermen,  1S61,  pp.  4 
and  44. 

No  action. 


2.— October  1,  1S61. 

In  reference  to  changing  grade  of  streets  between  Sixty- 
fourth  and  Sixty-seventh  streets,  on  the  Tenth,  Eleventh, 
Twelfth,  and  Thirteenth  avenues. 

See  Document  Xo.  21,  Board  of  Aldermen,  ISGl,  pp.  44 
and  45. 

No  action. 


3.— October  18,  1S61. 

In  reference  to  notices  of  Pilot  Commissioners  to  repair 
piers — unless  action  is  taken  by  the  Common  Council  in 
twenty  days — the  Commissioner  can  proceed  with  the 
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work.  Urges  Common  Council  to  give  authority  to  do  the 
work. 

See  Proceedings,  Board  of  Councihiien,  page  140. 
No  action. 


4.— October  28,  1S61. 

Fencing  lots  in  Forty-seventh  and  Forty-eighth  streets, 
between  Third  and  Lexington  avenues.  Ordinance  imper- 
fect, inasmuch  as  it  only  fences  two  sides  of  the  square. 
Ask  the  ordin£^nce  may  be  amended. 

See  Proceedings,  Board  of  Aldermen,  page  127. 

No  action. 


5.  — November  1-3,  lS6i. 

Petition  of  Charles  Yandervoort,  for  extension  of  time 
on  houses  of  Hose  Company  Ko.  52  and  Hook  and  Ladder 
Company  No.  16,  on  account  of  insurmountable  obstacles. 

See  Proceedings,  Board  of  Aldermen,  page  200. 

Petition  granted, 

6.  — November  25,  ISGl. 

Chambers  street,  from  Chatham  street  to  East  River. 
Recommends  action  in  relation  to  grade,  in  order  that  the 
street  may  be  finished  and  made  travable. 

See  Proceedings,  Board  of  Aldermen,  page  252. 

Recommendation  ayprovcd^  and  work  done. 
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7. — November  21,  1S61. 

Appropriation  for  Roads  and  Avenues  reduced  from 
$115,000  to  $55,000  by  the  Legislature,  thereby  leaving 
this  Department  without  proper  means  to  do  necessary 
v^wk.  For  these  reasons  the  Street  Commissioner  recom- 
mended an  additional  appropriation  of  $20,000. 

See  Proceedings,  Board  of  Aldermen,  page  21G. 

No  action. 


S.— February  21,  1S62. 

Pilot  Commissioners'  notice  in  regard  to  condition  of 
pier  foot  of  Tvv^enty-second  street,  Xorth  River.  Asks 
authority  to  proceed  with  the  work,  and  again  calls  atten- 
tion to  his  recommendation  of  October  Ig,  in  reference  to 
necessity  of  petitioning  for  repeal  of  act  of  Legislature, 
giving  Pilot  Commissioners  power  to  do  the  work  after 
twenty  days'  notice  to  Street  Commissioner. 

See  Proceedings,  Board  of  Aldermen,  page  276. 

Nothing  done. 


9.— March  21,  1SG2. 

Recommendation  to  amend  an  ordinance  to  fence  vacant 
lots  in  Fifty-eighth  street,  north  side,  Fifty-ninth  street, 
south  side,  and  the  Seventh  avenue,  between  Fifty-eighth 
and  Fifty-ninth  streets,  by  fencing  also  lots  on  Broadway, 
easterly  side,  between  Fifty-eighth  and  Fifty-ninth  streets. 

See  Proceedings,  Board  of  Aldermen,  page  52. 

Recommendation  approved,  and  work  done. 
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10.— April  1,  1S62. 

Again  calls  attention  to  certain  recommendations  in 
reference  to  the  laws  regulating  appropriations,  and  man- 
ner of  making  them ;  requesting  action. 

See  Document  Xo.  9,  Board  of  Aldermen,  page  7. 

No  action. 


11.— May  6,  1862. 

Mount  Morris  square,  regulating,  laying  out,  and  fencing. 
Difficulty  about  lease.  Kecom mends  that,  as  the  lease  has 
not  been  complied  with  by  the  lessee,  the  proper  steps  be 
taken  to  place  the  city  in  possession,  in  order  that  the  work 
can  o'o  on. 

See  Proceedings,  Board  of  Councilmen,  page  212. 
No  decided  action. 


12.— May  S,  1862. 

Worth  street,  from  Hudson  to  Baxter  street.  Recom- 
mends an  ordinance  to  regulate,  curb,  and  gutter,  &c.,  in 
order  that  the  street  may  be  finished  up. 

See  Proceedings,  Board  of  Aldermen,  page  173. 

Recommendation  approved,  and  work  in  progress. 


13.— May  IS,  1862. 

Two  new  parks  in  Fourth  avenue,  between  Thirty-eighth 
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and  Fortieth  streets.  Recommends  that  an  ordinance,  mak- 
ing an  appropriation  of  $12,000  for  this  work,  be  passed, 
and  the  Comptroller  be  authorized  to  transfer  that  amount 
from  some  other  appropriation,  in  order  that  the  work  may 

be  done. 

See  Proceedings,  Board  of  Aldermen,  page  232. 
No  definite  action. 


14.— May  22,  1862. 

Sidewalks  caved  in,  in  Sixth  avenue,  between  Fifty-third 
and  Fifty-sixth  street,  being  one  of  the  j)nncipal  avenues, 
leading  to  Central  Park,  and  therefore  proportionately  dan- 
gerous. Recommends  the  passage  of  an  ordinance,  giving 
him  authority  to  fill  in  and  flag,  &c.,  where  necessary,  im- 
mediately. 

See  Proceedings,  Board  of  Aldermen,  page  293. 
Work  done,  without  action  of  Common  Council. 


15.— May  29,  1862. 

Damages  to  pier  29,  East  River,  in  consequence  of  ferry 
rack  being  built  so  close  to  the  pier.  Recommends,  from 
the  fact  of  it  being  so  seriously  damaged,  and  that  there 
must  be  a  change  in  the  arrangement  of  the  ferry  rack  to 
remedy  permanently  the  evil,  that  an  ordinance  be  passed, 
giving  him  the  necessaiy  power  to  advertise  for  proposals, 
and  contract  for  rebuilding  said  pier. 

See  Proceedings,  Board  of  Aldermen,  page  339. 
8 
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Attention  asrain  called  to  the  same  matter. 

See  Proceedings,  Board  of  Councilmen,  page  237. 

Nothing  done. 


16.— July  10,  1862. 

Chief  Engineer  states  that  bell  is  cracked  on  Union 
Market  bell-tower.  Asks  for  authority  to  advertise  for  new 
one. 

See  Proceedings,  Board  of  Aldermen,  page  54. 
Not  yet  ordered. 


17.— September  8,  1862. 

In  reference  to  act  of  Legislature,  widening  Broadway, 
between  Fifty-seventh  and  Fifty-ninth  streets.  Informs 
the  Board  that,  if  no  action  is  taken  by  the  Common 
Council  to  define  the  new  lino,  parties  building  on  the 
street  will  be  entitled  to  full  compensation  for  any  im- 
provements over  the  line.  Recommends  immediate  action. 

See  Proceedings,  Board  of  Councilmen,  page 

Nothinor  done. 


COMMUNICATION 


F  K  O  M  THE 


STREET  COMMISSIONER, 


TRANSMITTING  HIS 


FOURTH  QUARTERLY  REPORT  FOR  THE  YEAR  1862  ; 


E  I  N  G  THE 


UP    TO    AND  INCLUDING 

Decembee  31st,  1862. 

BOARI>    OF  ALDERMEN, 
January  5th,  1863. 


nOCUMEJVT  JTo.  3. 


NEW  YORK: 

EDMUND   JONES   &   CO.,    CORPORATION  PRINTERS, 
No.  26  John  Street. 

1863. 


BOARD  OF  ALDERMEN. 

JANUARY  5,  1863. 

The  following  communication  from  the  Street  Commis- 
sioner, submitting  his  Fourth  Quarterly  Report  for  the 
year  1862,  being  business  of  the  Street  Department  up 
to  and  including  December  31st,  1S62,  was  received, 
laid  on  the  table,  and  directed  to  be  printed. 

DAVID  T.  VALENTINE, 

Clerk. 


Street  Commissioner's  Office, 
New  York,  December  31,  1S62. 

To  the  Honorable  the  Common  Coiincil: 

Gentlemen — In  compliance  with  law,  I  beg  leave  to 
submit,  for  the  information  of  your  Honorable  Bodies,  the 
following  report  of  the  public  business  transacted  by  the 
Street  Department,  for  the  quarter  ending  this  day ;  together 
with  a  summary  of  the  business  done  for  the  year  1S62. 
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Eequisitioxs  have  been  made  by  this  Department  upon 
the  Comptroller,  for  the  quarter,  amounting,  to  the  sum  of 
three  hundred  and  eighty-two  thousand  eight  hundred  and 
twenty-nine  dollars  and  forty-seven  cents  ($382,829.47).  Of 
this  amount,  three  hundred  and  thirty -seven  thousand 
three  hundred  and  ten  dollars  and  eight  cents  ($337,310.08) 
was  drawn  against  tax  appropriations,  and  forty-five  thou- 
sand five  hundred  and  nineteen  dollars  and  thirty-nine  cents 
($45,519.39)  upon  trust  account,  which  amount  will  be 
reimbursed  the  city  treasury,  by  assessments  upon  the 
property  benefited  thereby.  Amount  paid  by  Comptroller, 
without  requisitions  of  the  Street  Commissioner,  $72,796.94. 

Appendix  A  shows  the  amount  of  each  appropriation 
for  the  year  1862  ;  amounts  paid  by  the  Comptroller  dur- 
ing the  quarter ;  amounts  paid  during  the  year ;  and 
balances  of  appropriations,  amounting  to  two  hundred  and 
eighty-two  thousand  five  hundred  and  fifty-one  dollars 
and  seven  cents  ($282,551.07),  against  which  no  requisi- 
tions have  been  made  upon  the  Comptroller  by  the  Street 
Commissioner. 

Appendix  B  gives  full  details  of  assessment  lists  deliv- 
ered to  the  Collector  of  Assessments  ;  amounts  paid  by  him 
to  the  City  Chamberlain  ;  assessments  returned,  uncollect- 
ed, to  the  Bureau  of  Arrears ;  and  all  matters  under  cogni- 
zance of  the  First  Book-keeper  of  this  Department. 

Appendix  C  and  D  shows  the  amount  of  appropriations 
in  each  case  asked  for  the  year  1863,  by  my  predecessor 
in  office  (S.  F.  Knapp,  Esq.) ;  the  amounts  allowed  by  the 
Comptroller,  as  given  in  his  budget  submitted  to  the  Com- 
mon Council ;  the  deductions  made  by  the  Comptroller, 
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and  amounts  estimated  by  myself,  as  being  necessary  for 
the  year  1863. 

SUMMARY  OF  BUREAU  REPORTS.  * 

Bureau  of  Street  Improvements. — The  Superintend- 
ent reports  work  done  in  this  Bureau  during  the  quarter, 
amounting  to  the  sum  of  eighty-six  thousand  nine  hundred 
and  twenty-two  dollars  and  twenty-eight  cents  (SS6,922.2S). 
The  sums  retained  for  excess  of  inspection,  and  thirty  per 
cent,  on  payments  made,  amounts  to  forty-seven  thousand 
six  hundred  and  eighty-three  dollars  and  fifty-six  cents 
($47,683.56),  leaving  the  amount  of  vouchers  issued  during 
the  quarter,  thirty-nine  thousand  two  hundred  and  thirty- 
eight  dollars  and  seventy-two  cents  ($39,238.72).  Amount 
of  w^ork  done  during  the  year  1862,  is  four  hundred  and 
twenty-one  thousand  and  forty  dollars  and  forty-seven  cents 
($421,040.47) ;  amounts  retained  during  that  time  for 
excess  of  inspection,  and  thirty  per  cent,  on  all  payments, 
one  hundred  and  sixty- three  thousand  six  hundred  and 
ninety-three  dollars  and  forty-eight  cents,  leaving  total 
amounts  of  payments  made  on  vouchers  issued  during  the 
year,  two  hundred  and  fifty-seven  thousand  three  hundred 
and  forty-six  dollars  and  ninety-nine  cents  ($257,346.99). 

Bureau  of  Wharves,  Piers,  and  Slips. — Work  has 
been  done  and  vouchers  draw^n  in  payment  therefor  during 
the  quarter,  amounting  to  the  sum  of  thirty-six  thousand 
five  hundred  and  fifty-three  dollars  and  ten  cents 
($36,553.10)  ;  and  for  the  year,  amounting  to  one  hundred 
and  four  thousand  seven  hundred  and  twenty-two  dollars 
and  twenty-eight  cents,  not  including  the  amounts  paid  out 
of  appropriation,   "Sunken   Vessels,   removing,"  which 
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amounts  to  nine  hundred  and  ninety-eight  dollars  for  this 
year. 

Bureau* OF  Roads. — The  work  done  in  this  bureau,  for 
which  payments  have  been  made,  during  the  quarter, 
amounts  to  thirteen  thousand  four  hundred  and  thirty-six 
dollars  and  forty-nine  cents  ($13,436.49),  and  for  the  year 
1862,  amounting  to  the  sum  of  eighty-three  thousand  two 
hundred  and  four  dollars  and  sixty-eight  cents  ($83,204.68). 
Expenditures  have  been  incurred  under  this  bureau,  for 
work  done  and  materials  furnished  without  authority, 
amounting  to  the  sum  of  thirty-two  thousand  seven  hun- 
dred and  five  dollars  and  forty-three  cents ;  payments,  there- 
fore, cannot  be  made,  as  the  appropriation  applicable 
thereto  is  exhausted. 

Bureau  of  Lands  and  Places. — In  this  bureau  there 
has  been  materials  furnished,  work  performed,  and  vouchers 
drawn  in  payment  therefor,  during  the  quarter,  to  the 
amount  of  seven  thousand  and  fifty-seven  dollars  and  twen- 
ty-seven cents  ($7,057.27),  and  for  the  year  amounting  to 
the  sum  of  twenty-five  thousand  and  sixty-one  dollars  and 
forty-two  cents  ($25,061.42). 

Bureau  of  Lamps  and  Gas. — During  the  quarter 
vouchers  have  been  drawn  for  gas  consumed,  and  purchas- 
ing of  necessary  fixtures  and  material,  amounting  to  one 
hundred  and  forty-nine  thousand  four  hundred  and  one  dol- 
lars and  eighty-seven  cents  ($149,401.87),  and  for  the  year, 
four  hundred  and  forty-eight  thousand  one  hundred  and 
four  dollars  and  eighty-nine  cents  ($448,104.89). 
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Bureau  of  Kepairs  and  Supplies. — The  Superintend- 
ent reports  having  drawn  vouchers  during  the  quarter  for 
work  done,  &c.,  to  the  amount  of  thirty-nine  thousand  nine 
hundred  and  fifty-seven  dollars  and  fifteen  cents  ($-39,957.15), 
and  during  the  year,  amounting  to  one  hundred  and  eighty- 
nine  thousand  one  hundred  and  seventy  dollars  and  seventj^ 
cents,  and  paid  by  the  Comptroller  out  of  the  appropria- 
tions, "  Public  Buildings,  constructions  and  repairs,"  twen- 
ty-six thousand  dollars,  without  requisitions  of  the  Street 
Commissioner. 

The  Deputy  Superintendent  of  Repairs  and  Sup- 
plies reports  having  expended  during  this  quarter  twenty- 
nine  thousand  and  seventy-nine  dollars  and  fifty-three  cents 
($29,079.53) ;  and  for  the  year,  one  hundred  and  thirty- 
three  thousand  one  hundred  and  fifty-three  dollars  and 
thirty-four  cents  ($133,153.34). 

Bureau  of  Fire  Department. — The  Chief  Engineer 
reports  expenditures  in  this  bureau,  for  fire  apparatus,  re- 
pairs to  apparatus,  and  making  of  hose,  during  the  quarter, 
to  the  amount  of  forty  thousand  six  hundred  and  ninety- 
nine  dollars  and  thirty-seven  cents  ($40,699.37)  ;  and  for 
the  year  1862,  the  sum  of  ninety-nine  thousand  one  hun- 
dred and  forty-nine  dollars  and  sixty-two  cents  ($99,149.62). 

Bureau  of  Collector  of  Assessments. — On  the  1st 
of  October  there  remained  in  the  hands  of  the  Collector  of 
Assessments  lists  amounting  to  the  sum  of  five  hundred 
and  sixty-eight  thousand  three  hundred  and  ninetj^-three 
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dollars  and  thirty-eight  cents  ($568,393.38).  Since  then 
there  has  been  placed  in  his  hands  for  collection,  sixteen 
thousand  three  hundred  and  sixty-six  dollars  and  seventy- 
four  cents  (816,366.74).  The  amount  of  interest  collected 
during  the  quarter  amounts  to  six  thousand  one  hundred 
and  seventy-eight  dollars  and  eighty-three  cents.  During 
the  quarter  the  Collector  has  paid  over  to  the  City  Cham- 
berlain one  hundred  and  eighty-one  thousand  six  hundred  and 
twenty  dollars  and  seventy-six  cents  ($181,620.76),  and  re- 
turned to  the  Bureau  of  Arrears  two  hundred  and  twenty 
thousand  two  hundred  and  thirty-two  dollars  and  fourteen 
cents  ($220,232.14).  Leaving  at  this  date  in  his  hands  for  col- 
lection, one  hundred  and  eighty-nine  thousand  and  ninety-five 
dollars  and  five  cents.  During  the  year  1862  there  has  been 
collected  andpaid  to  the  City  Chamberlain  nine  hundred  and 
forty-two  thousand  two  hundred  and  thirty-nine  dollars  and 
two  cents  ($942,239.02);  and  transmitted  to  the  Clerk  of  Ar- 
rears uncollected,  four  hundred  and  fifty-one  thousand  three 
hundred  and  eighty-seven  dollars  and  sixty-four  cents. 

For  a  full  and  detailed  statement  of  the  public  business 
transacted  by  each  bureau,  and  a  summary  of  the  same  for 
the  year  1862,  your  Honorable  Bodies  are  respectfully  re- 
ferred to  the  reports  of  the  Superintendents  herewith  trans- 
mitted. 

The  recommendations  made  by  the  Superintendents  are 
of  such  importance,  in  my  opinion,  as  should  claim  the 
early  attention  of  the  Common  Council,  especially  those 
made  by  the  Superintendent  of  Street  Improvements,  in 
regard  to  grade  lines  and  an  exterior  street.  I  shall  take 
an  early  opportunity  to  communicate  to  your  Honorable 


9 


Bodies  my  views  in  regard  to  this  matter,  as  my  duties 
since  I  was  appointed  Street  Commissioner  (4th  instant), 
have  been  of  that  character  which  prevented  me  from  giv- 
.  ing  their  suggestions  and  recommendations  in  regard  to 
desirable  improvements  that  full  consideration  which  they 
demand. 

At  this  time,  when  the  annual  appropriations  are  before 
your  Honorable  Bodies  for  consideration,  I  desire  to  ad- 
dress you  more  particularly  upon  that  subject.  I  find,  upon 
examination,  that  the  mode  of  making  appropriations  has 
been,  for  the  Comptroller,  as  early  as  1st  of  the  month  of 
October,  to  issue  circulars  to  the  heads  of  executive  de- 
partments, asking  for  an  estimate  of  the  amounts  required 
for  the  following  year,  commencing  1st  of  January,  for  the 
cariying  on  of  the  public  business  under  their  cognizance. 
These  estimates  are  made  and  submitted  to  the  Comptroller, 
who  revises  as  he  thinks  proper,  and  transmits  them  to  the 
Common  Council  for  their  action.  The  estimates  for  1863 
pertaining  to  this  Department,  are  made  and  submitted  by 
S.  F.  Knapp,  Esq.,  my  predecessor  in  office,  and  are  as  shown 
in  statement  hereto  annexed,  marked  Appendix  C,  which 
also  shows  the  deductions  made  in  each  case,  by  the  Comp- 
troller, amounting  in  the  aggregate  to  four  hundred  and 
eighty-two  thousand  seven  hundred  and  ninety-five  dollars. 

Upon  assuming  my  duties  as  Street  Commissioner  (the 
4th  inst.),  I  find  several  appropriations  pertaining  to  this 
Department  exhausted,  viz. :  "  Roads  and  Avenues,"  "Sta- 
tionery and  Blank-books,"  "Supplies  for  and  Cleaning  Pub- 
lic Offices,"  "  Lands  and  Places."    Liabilities  were  then 
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incurred  and  outstanding  to  the  amount  of  one  hundred 
and  fifty-four  thousand  eight  hundred  and  eighty-nine  dol- 
lars and  ten  cents ;  including  therein  thirty-two  thousand 
seven  hundred  and  five  dollars  and  forty-three  cents,  on 
roads  and  avenues  ;  and  eighteen  thousand  eight  hundred  * 
and  fifty-one  dollars  and  seventy-one  cents,  on  supplies 
for  and  cleaning  public  offices,  and  no  appropriations  ap- 
plicable to  pay  for  the  same. 

.1 

I  beg  leave  to  submit  herewith,  in  paper  marked  Appen- 
dix D,  an  estimate  of  what  I  believe  should  be  appropria- 
ted in  order  to  conduct  the  public  business  intrusted  to  me, 
with  credit,  and  to  the  best  advantage  of  the  city.  In 
some  cases  I  have  made  large  reductions  from  the  amounts 
considered  necessary  as  submitted  by  my  predecessor.  The 
estimate  for  roads  and  avenues  I  have  made  seventy-five 
thousand  dollars  ;  and  in  consideration  of  the  fact  that  the 
roads  are  in  a  miserable  condition,  I  believe  that  the  amount 
named  will  be  required  to  ^^lace  them  in  proper  condition. 
Said  amount  does  not  include  twenty-five  thousand  dollars, 
which  will  have  to  be  additionally  appropriated  for  the 
working  of  One  Hundred  and  Fifty-fifth  street  as  a  county 
road,  should  your  Honorable  Bodies  desire  such  improve- 
ment to  be  made.  In  my  opinion,  thk  improvement,  when 
done,  should  be  paid  for  by  an  assessment  upon  the  pro- 
perty benefited  thereby. 

Your  Honorable  Bodies  will  observe  that  I  have  esti- 
mated, under  the  head  of  arrearages,  certain  amounts 
which  will  be  necessaiy  to  pay  for  liabilities  incurred  prior 
i:o  the  making  of  this  appropriation,  and  unless  these 
amounts  are  appropriated  it  will  be  impossible  to  pay  for 
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the  same,  as  I  have  not  included  them  in  my  estimates 
for  the  year  1863. 

In  the  Tax  Law  of  1862  provision  was  made  therein 
for  the  transferring  of  amounts  to  the  credit  of  exhausted 
appropriations  ;  but  only  upon  recommendation  of  the 
Comptroller,  and  authority  of  the  Common  Council.  In 
my  opinion,  this  should  be  so  amended  as  to  give  the  heads 
of  executive  departments  and  the  Comptroller  the  power 
to  make  such  transfers ;  this  would  appear  obvious  from 
the  fact  that  the  appropriation  for  Lamps  and  Gas  has  only 
an  available  balance  of  about  two  thousand  five  hundred 
dollars,  its  necessary  expenditures  for  lighting  public  lamps, 
&c.,  being  about  forty  thousand  dollars  per  month,  and 
consequently  the  liabihties  must  be  credited  without  due 
authority,  or  the  city  go  unlighted.  This  could  be  reme- 
died, had  the  head  of  the  executive  department  the  control 
over  the  appropriations  and  transfer  as  above  stated.  Your 
Honorable  Bodies  will  also  observe,  that  I  have  made  the 
appropriation  for  Lamps  and  Gas,  four  hundred  and  eighty- 
three  thousand  nine  hundred  and  sixty-five  dollars.  The 
amount  available  for  1862  was  four  hundred  and  fifty-two 
thousand  two  hundred  and  sixty-six  dollars  and  seventy- 
seven  cents  ;  and,  as  above  stated,  the  appropriation  at  this 
time  is  nearly  exhausted.  The  expenditures  under  this  bu- 
reau are  almost  entirely  made  for  lighting  the  city  under 
contracts  and  contract  prices.  Consequently,  I  have  sub- 
mitted the  amount  given,  as  that  which  should  be  a2:)pro- 
priated  for  that  bureau.  The  dilapidated  condition  of  the 
piers  belonging  to  the  city  has  proven  to  me  that  a  large 
amount  will  be  required  in  order  to  place  them  in  proper 
condition.    I  have,  therefore,  after  careful  examination, 
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submitted  for  your  consideration  the  sum  of  two  hundred 
and  fifty  thousand  dollars  as  being  necessary  for  that  pur- 
pose, including  the  dredging  of  slips,  very  little  of  which 
work  has  been  done  this  year,  and  necessarily  must  be  done 
in  1863.  I  desire  at  this  time  to  say,  that  I  find  the  recom- 
mendations of  my  predecessor,  in  regard  to  the  passing  of 
a  resolution  by  your  Honorable  Bodies  to  the  effect  that 
the  Street  Commissioner  shall,  upon  receipt  of  notices  from 
the  Pilot  Commissioners,  perform  the  work  required,  meets 
with  my  full  concurrence  ;  and  I  would  most  respectfully 
urge  such  action.  In  connection  with  this  subject  of  ap- 
propriations, I  would  beg  leave  to  say,  that  there  are  at  the 
present  time  in  the  Bureau  of  Repairs  and  Supplies  reso- 
lutions of  the  Common  Council  unacted  upon,  ordering 
work  to  be  done,  especially  under  cognizance  of  that  bu- 
reau, and  which  would  be  paid  for  out  of  the  appropriation 
for  Public  Buildings,  Construction  and  Repairs,  amounting, 
as  estimated  by  the  Superintendent,  to  the  sum  of  one 
hundred  and  twenty-four  thousand  three  hundred  dollars 
($124,300).  In  the  Bureau  of  Wharves,  paid  for  out  of 
the  appropriation  of  Wharves,  Piers,  and  Slips,  seventy- 
seven  thousand  dollars. 

In  the  Bureau  of  Lamps  and  Gas,  paid  out  of  appropria- 
tions for  Lamps  and  Gas,  two  thousand  dollars. 

In  the  Bureau  of  Fire  Department,  fifty-five  thousand 
dollars. 

It  will,  therefore,  be  apparent  that,  if  the  mandates  of 
your  Honorable  Bodies  are  to  meet  with  the  action  required, 
it  will  be  necessary  to  appropriate  the  amounts  named  in 
my  estimate. 


13 


In  conclusion  I  would  say,  that  I  shall  take  an  early  op- 
portunity to  communicate  to  your  Honorable  Bodies  such 
suggestions  and  recommendations  as  will  enable  me  to 
promptly  and  efficiently  perform  the  duties  devolving 
upon  me. 

Kespectfully  submitted, 

CHARLES  G.  CORNELL, 

Street  Commissioner, 
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APPENDIX  B. 

Contains  amount  of  Requisitions  drawn  on  the  Controller'  for  expenses 
of  Fire  Machines  and  Apparatus  Lands  and  Places,  Public  Build- 
ings^ &c.,  as  transcribed  from  the  Ledgers  kept  for  that  purpose — 
Assessments  delivered  the  Collector  of  Assessments  for  collection — 
Returns  of  Arrears  on  Assessments  delivered  the  Clerk  of  Arrears 
for  collection^  and  the  iKiyments  made  by  said  Collector  to  the 
Ghaniberlain  on  ^Assessments  in  his  hands. 

All  These  statements  embrace  the  transactions  of  the  Street  Depart- 
ment, as  recorded  in  the  office  of  the  First  Boolc-Tceeper^  from  Oc- 
tober 1  to  December  31,  1862. 

FIKE  MACHINES  AND  APPARATUS. 
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116  26 
787  25 
137  10 

49  75 
23  00 
12  75 
78  75 
64  25 
131  00 
178  25 

58  25 
64  50 
31  37 
99  50 

59  50 
99  63 

106  63 

73  75 
87  50 

167  00 
40  25 

74  75 
1  75 

22  25 
158  00 

46  25 
28  37 
39  63 
6  75 
84  63 
12  50 
72  38 

102  63 
186  62 
169  25 


$33,163  1^ 


63  00 

179  45 

141  38 

123  00 


$506  83 


5,705  27 


$38,868  38 
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Brought  forward ..... 
Hook  and  Ladder  Co.  ITo.  5 

u  a  a  g 

u  a  .  7 

((  a  g 

((  l(  u  <J 

u  a  a  iQ 

"  "  "  11 

u  u  a  22 

u  u  u  23 

u  u  u  2^ 

u  25 

"             "  16 
"             u             u  28 
Old  Hook  and  Ladder  from 
Yard  

liands  and  Places. 

Laborers'  Pay-rolls  ^ 

Third  avenue  and  Seventh 

street  Park.  

Stuy  vesant  Park  

Washington  "   

Bowling  Green   

Union  "   

Madison   

Battery  "   

Reservoir  "   

Abingdon   

Tompkins  "   

Fourth  avenue  "   

Worth  Monument  

Tmplements  

Public   Buildiiis;s— Constrwc- 
tion  and  Repairs. 

1st  District  Civil  Court  

2d       "  "  .... 

3d       "  "  .... 

4th  "  "  "  .... 
6th  "  "  "  ... 
7th      "     •  "  .... 

1st  "  Police  "  .... 
2d  "  "  "  .... 
3d       "        "       "  .... 


Carried  forward. 


$506  83 
67  93 
911  45 
163  95 
176  88 
64  35 
75  00 
49  52 
264  41 
126  65 
91  38 
83  75 
49  13 
136  25 

71  75 


70  25 
177  00 
250  00 
6  80 
276  74 
224  48 
368  00 
320  75 
17  00 
515  70 
5  00 
8  00 


$38,868  38 


2,839  2i 


4,964  00 


2,239  72 
32  70 


650  73 


1,333  11 


$1,983  84 


$41,707  61 


7,236  42 


$48,944  03 
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Brought  forward. . .. . . 

Centre  Market  

Clinton  "   

Catharine  *'   

Essex  "   

Fulton  "  

Gouverneur  "   

Jefterson  "   

Tompkins  ......... 

Washington  "   

House  of  Engine  "Co.  No.  2 , 


Carried  forward. 


$449  61 
163  98 
124  8V 
109  67 
161  94 
42  56 
345  77 
19  15 
493  99 

10  25 


$1,983  84 


u 

u 

4. . 

18  55 

11 

5. . 

895  60 

u 

11 

It 

6.. 

35  25 

u 

ii 

7. . 

121  84 

li 

11 

11 

8.. 

459  00 

(( 

9.. 

358  70 

ii 

11 

10. . 

35  19 

11 

li 

11.. 

605  55 

ii 

11 

12.. 

137  33 

a 

ii 

11 

13 

301  55 

li 

li 

15.. 

301  89 

ti- 

li 

11 

16.. 

271  03 

ll 

11 

li 

17.. 

111  96 

(' 

ii 

ii 

18.. 

68  03 

11 

li 

19.. 

91  71 

li 

(( 

20.. 

71  13 

*' 

ii 

11 

22.. 

104  01 

11 

11 

23.. 

47  28 

^^ 

24. . 

61  25 

u 

11 

li 

25.. 

223  36 

ii 

a 

26.. 

10  92 

n 

a 

a 

27.. 

295  34 

(( 

(( 

ii 

28.. 

187  00 

a 

(( 

u 

29.. 

1,585  10 

u 

11 

(( 

30. . 

259  36 

n 

11 

(( 

31.. 

2,450  52 

;( 

11 

C( 

32.. 

259  63 

11 

(( 

33.. 

106  35 

(( 

11 

u 

34.  . 

19  56 

a 

li 

a 

35.. 

397  31 

11 

11 

li 

36.. 

65  36 

u 

11 

ii 

37.. 

392  71 

(( 

11 

a 

38.. 

12  00 

11 

11 

(( 

39. . 

54  55 

ii 

11 

(I 

40.. 

655  78 

li 

ii 

(( 

41.. 

214  24 

11 

u 

42.. 

12  02 

$11,308  21 


1,911  54 


$3,895  38 


$48,944  03 


22 


Brouffht  forward . 

$11,308  21 

$3,895  38 

$48,944  03 

House  of  Engine  Co.  No.  43 . . 

35 

30 

u              a  u 

45.. 

3  78 

u              a  a 

46.. 

66 

51 

((              a  u 

47.. 

199 

36 

li              u  a 

48. . 

623 

97 

u              u  (; 

49.. 

188  40 

u              u  u 

50.. 

444  06 

l(                    U  (( 

51.. 

29  47 

U                    ((  4( 

52.. 

12 

50 

"   Exempt  Engine  Co. . 

430 

89 

13,342  45 

House  of  Hose  Co.  No.  1 . . 

2,121 

98 

(i                u  u 

2.. 

292 

91 

a              u  u 

3.. 

60 

74 

C(                    ii,  u 

4. . 

45 

40 

u              u  u 

5.. 

62 

24 

U                   l(  u 

6.. 

441 

65 

;(              u  u 

7.. 

40 

07 

((                    %(  u 

8.. 

206 

85 

(<  a 

10.. 

299 

37 

u              (I  (; 

11.. 

58 

61 

u  u 

12. . 

90 

00 

u              c;  a 

14. . 

212 

42 

U  11 

15. 

93 

99 

a              u  (( 

16.. 

52 

07 

u              u  u 

18.. 

7 

00 

U                     U  i( 

19.; 

74 

74 

u              a  u 

20.. 

39 

20 

u            ,  u  a 

21 

10 

22 

a              c(  (; 

22!'. 

35 

43 

23. . 

146 

05 

a              u  u 

26.. 

162 

20 

11              i(  i( 

28.. 

78 

16 

u              a  u 

29. . 

895 

10 

((  u 

30. . 

219 

99 

31.. 

961 

031 

U                    U  (I 

32.. 

476 

80 

33.. 

1,287 

19 

u  u 

36.. 

647 

24 

U                     l(  (( 

37.. 

6 

10 

U                     >l  (( 

38.. 

88 

50 

i(                   ((  u 

39.. 

669 

60 

a              u  u 

40.. 

440 

27 

i(                 u  u 

41.. 

113 

95 

u              ((  a 

42.  . 

5 

00 

a              u  u 

44.. 

63 

69 

u              a  u 

48.. 

2 

90 

u              u  u 

49.  . 

133 

50 

Carried  forward. 

$10,642  16 

$17,237  83 

$48,944  03 
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Brought  forward  

$10,642  16 

$17,237  83 

House  of  Hose  Co.  No.  50 . . 

134  95 

u           u           u    52  _ 

24  90 

u           u            u    53  _ 

324  96 

"           "           "  55.. 

710  29 

"           "           "  56.. 

5  50 

"           "  57.. 

20  56 

"           "           "  59.. 

93  31 

u              a               u  (^0. 

62  42 

»            "  61.. 

148  32 

House  of  Exempt  Hose  Co. . 

178  70 

12,346  07 

House  of  Hook  and  Ladder 

Co,                  No.  2.. 

85  55 

.(                 u                  u  ^ 

49  50 

40  70 

"  6.. 

305  90 

it              u               a  Y 

366  46 

41              a               "       9 .  . 

159  70 

"               "  10.. 

3,182  58 

"               "  11.. 

297  59 

u            "            "  12.. 

723  36 

a              u  13'; 

42  10 

16., 

377  84 

"           "  18.. 

198  34 

5,838  62 

City  Hiill  Park  Bell-tower. . 

30  00 

Essex  Market  " 

18  50 

85tli  street  " 

72  40 

51st  street  " 

1,100  00 

Jefterson  Market  " 

55  65 

Mount  Morris  " 

81  00 

Marion  street  " 

1  50 

Post  Office  " 

20  19 

22d  street  " 

301  70 

33d  street  " 

540  67 

Union  Market  " 

22  40 

Washington  Market  " 

2  55 

2,246  56 

Street  Commissioner's  De- 

123  61 

Keeper  of  City  Hall  rooms,. 

27  87 

Fire  Telegraph  office  

2  25 

120  73 

Clerk  of  Common  Council's 

office  

78  01 

Clerk  of  Board  of  Council- 

17  87 

City  Hall  

670  98 

$38,710  40 
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Brought  forward  

Chief  Engiiieer  of  Fire  De- 
partment's office  

Firemen's  Hall  

Comptroller's  office  

Collector  of  Assessments'  of- 
fice  

Inspectors  

Chamber  of  Board  of  Alder- 
men  »  

Drill- rooms  Essex  Market, .. 

City  Inspector's  Department 

Chamber  of  Board  of  Coun- 
cilmen  

Croton  Board  

Infant's  Home  

Superintendent  of  Unsafe 
Buildings  

Board  of  Assessors  

Receiver  of  Taxes'  office .  . . , 

Drill-rooms  Jefferson  Mar- 
ket  

House  of  Precinct  No.  4  

"  "        "  6  

"  "  "10  

"  "22.... 


Repairs  to  Engine  Houses* 

Engine  Company  Ko.  40. . . 

Streets  Regulatins^  Grading) 
Curb  and  Guttering  and 
Flagging. 

James  P.  Dunn,  in  full  of  con- 
tract, 11th  avenue,  filling 
sunken  lots,  from  40tli  to 


41st  street 

John  McGrane,  on  account 
of  contract,  5th  avenue, 
regulating  and  grading, 
from  8Gth  sti'cet  to  Mount 
Morris  square  

Michael  J.  Greene,  on  ac- 
count of  contract,  58th 
street,  regulating,  grading, 
setting  curb  and  gutter, 
and  flagging,  from  5th  to 
Yth  avenue  


Carried  forward 


$68  69 
696  69 
133  50 
496  34 


208  80 


1,219  12 


2,054  85 


,710  40 

68  35 
138  69 
108  75 

61  42 


3  75 
18  92 
1  50 

35  52 
74  50 
43  89 

153  63 
13  00 
298  75 

76  95 


1,395  22 


$3,482  77; 


$48,944  03 


42,793  24 
139  38 


$91,876  65 
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Brought  forward  

Andrew  J.  Ilackley,  on  ac- 
count of  contract,  9tli  ave- 
nue, regulating  and  grad- 
ing, from  Broadway  toi 
8Gth  street  1 

George  A.  Buckingham 
Co.,  on  account  of  contract,  i 
8th  avenue,  regulating  and; 
grading,  from  82d  to  102d| 
street  i 

Michael  Casey,  on  account 
of  contract,  50th  street, | 
•  i-egulating,  grading,  set- 
ting curb  and  gutter,  be- 
tween 9th  avenue  and 
Hudson  Pwiver  

John  Callahan,  on  account  of 
contract,  4th  avenue,  reg- 
ulating and  grading,  from 
71  st  to  79th  street^  

Michael  J.Greene,  on  account 
of  contract,  58th  street,  ^ 
i-egulating,  grading,  set- 
tiflg  curb  and  gutter,  and 
flagging,  from  5th  to  7th 
avenue  

Andrew  J.  Ilackley,  on  ac- 
count of  contract,  9th  ave- 
nue, regulating  and  grad- 
ing, from  Broadway  to 
8Gth  street   

Michael  Mahoney,  in  full  of 
contract,  37th  street,  flag- 
ging and  reflagging,  be- 
tween Madison  and  Lex-i 
ington  avenues  ! 

George  A.  Buckingham  &i 
Co.,  on  account  of  contract,  | 
8th  avenue,  regulating  andj 
grading,  from  82d  to  102d; 
street  ! 

Thomas  Cosgrove,  in  full,| 
5Gth  street,  regulating,] 
grading,  setting  curb  and, 
gutter,  and  flagging,  be-| 
twen  Broadway  and  8th  j 
avenue  I 

I 

Carried  forward  


$3,482  77 


1.255  00 


1,502  70 


1.5G1  50 


751  71 


532  70 


350  20 


052  40 


1,707  05 
$12,5GG  31 
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Brouglit  forward  

Micliael  Mahoney,  in  full  of 
contract,  Reade  and  Duane 
streets,  flagging,  between 
Chatham  and  Centre 
streets   

Michael  Casey,  on  account 
of  contract,  ofith  street, 
regulating,  grading,  set- 
ting curb  and  gutter,  be- 
tween 9th  avenue  and 
Hudson  River  

John  S.  Masterson,  in  full  of 
contract,  92d  street,  regu- 
lating and  grading,  setting 
curb  and  gutter,  and  flag- 
ging, from  5th  to  2d  ave- 
nue   

George  A.  Buckingham  & 
Co.,  8th  avenue,  regulating 
and  grading,  from  82d  to 
102d  street  

Andrew  J.  Ilackley,  on  ac- 
count of  contract,  0th  ave- 
nue, regulating  and  grad- 
ing, from  Broadway  to 
86th  street  

Michael  J.  Greene,  in  full  of 
contract  oSth  street,  regu- 
lating, grading,  setting 
curb  and  gutter,  and  flag- 
ging, from  5th  to  7th  ave- 
nue   

Thomas  Crimmins,  in  full  of 
contract,  Gist  street,  regu- 
lating and  grading,  from 
2d  avenue  to  East  Rivep. . 

John  S.  Masterson,  in  full  of 
contract,  58th  street,  regu- 
lating, grading,  setting 
curb  and  gutter,  from  9th 
avenue  to  lludsou  River. . 

Patrick  Gallagher,  on  ac- 
count of  contract,  Broad- 
way, regulating,  grading, 
setting  curb  and  gutter, 
and  flagging,  from  50th  to 
TOth  street   

Carried  forward  ! 


$12,566  31 
460  94 

397  32 

1,942  87 
364  56 

160  87 

0,630  16 
1,897  06 

5,837  71 
1,117  25 


$31,875  04 
$31,375  04 
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Brought  forward  

Surveyors,  for  surveys,  &c .  . 

Inspectors  

Advertising  

Assessment  Fund. 

Collectors'  Fees  

Street  Improvement  Fund. 

Collectors'  Fees  

Interest  on  Assessments 
Confirmed. 

Collectors'  Fees  

Street  Improvements. 

Surveys  for  setting  and  re- 
setting monument  stones 
in  sundry  avenues  and 
streets,  per  bills  of  A.  D. 
&  N.  Ewen  

Furnishing  monument  stones 
for  sundry  avenues  and 
streets,  per  hills  of  Gayte 
&  McGarrigal  

Setting  and  resetting  curb- 
stone in  Duaue  street,  be- 
tween City  Hull  place  and 
Centre  street,  per  bill  of 
AVilliam  Baird  

Flagging  corner  of  Chambers 
and  William  streets,  per 
bill  of  Jacob  Demarest.  . . 

Flagging,  &c,,  59th  street, 
between  5th  and  6th  ave- 
nues. &c,,  j)er  bill  of  Kings- 
ley,  Keeny  &  Co  

Setting  curb  and  gutter  in 
11th  avenue,  between 48th 
and  53d  streets,  per  bill  of 
Edwin  Smith  

Repairing  hole  in  sidewalk 
in  35th  street,  between  2d 
and  3d  avenues,  per  bill  of 
Jeremiah  Mahouey  

Carried  forward.'  


$900  00 


130  75 


$31,375  04 

6,065  GO 

3,282  00 

150  75 


1,090  75 


38  46 


142  72 


7  14 


$3  00      $1,279  0^ 


^91,870  05 

40,879  39 
941  25 

3,622  22 
76  53 


$137,396  04 
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BroDglit  forward  

liepairing  sidewalk  in  54tLi 
street,  between  8th  andj 
Otli  avenues,  per  bill  ofj 
flolin  S.  Masterson  j 

Repairing" sidewalk  in  55th| 
street,  between  10th  and 
11th  avenues,  per  bill  of 
John  McGrane  

i- 

Settlement  of  claim  in  thej 
matter  of  02d  street,  ;"cga-| 
lating,  grading,  setting, 
curb  and  gutter,  and  flag-| 
ging,  between  2d  and  5th 
avenues,  per  bill  of  John  S. 
Masterson  

Furnishing  and  putting  up 
glass  street  signs,  &c.,  per 
George  Brandon's  bill  

Contingencies  —  Street  De- 
partment. 

General  Inspector  on  con-i 

ti-act  work  

Street  Commissioner's  office,! 
Superintendent  of  Street  Im-j 

[)rovements  office  . . . . ! 

Superintendent  of  Lands  andj 

Places  office  j 

Deputy   Superintendent  of 

Rei)airs  and  Supplies  office 

Advertising  

Street  Commissioner's  office 

for  petty  expenditures. .  . . 
Shoveling  snow  from  parks, 

.Salaries — Street  Department. 

Pav  rolls  


City  Contingencies. 

Alexander  Brandon,  furnish- 
ing colors  for  Eighth  PvCgi- 
ment,     Y.  S.  M  

liamps  and  Gas. 

Furnishing  gas  for,  and  light- 
ing public  street  gas  lamps 

Carried  forward  


S:">  00;      $1,279  07   $187,396  04 


13  00 


00, 


54  00 


860  00 
29  25 


204  00 
1,496  50 

312  50 

125  00 

460  00 
251  OS 

i 

100  001 


89  75 

2,988  83 

21,471  25 

834  00 

134,508  96 

$134,508  96 

$163,912  44 
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Brought  forvrard 
Setting  and  fitting  gas  lamps 

1st  District  Civil  Court  

2d  " 
3d 

7th  " 
8th  - 

1st  District  Police  Court. .  . 
2d 

3d  " 

Essex  !Market 
Centre  " 
Clinton  " 
Union 

Tompkins  " 
Jefferson 
AVashington  " 
Fulton  " 
Catherine  " 
Gouverneur 

Spring  street  Bell-tower 
Marion    "  " 
85th 

Post-office  "  .... 

33d  street 

Jefferson  Market   

Park 

22d  street  "   

Essex  Market  "   

Union     "  .... 

Firemen's  Hall   .  . 

City  Inspector's  Department 

City  Hall  

Chief^Engineer's  office 

Corporation  Attorney's  of- 
fice  

Street  Commissioner's  De- 
partment   

Corporation  Counsel's  of- 
fice  

Superintendent  of  Lamps  & 
Gas  for  horse  and  wagon. 

Comptroller's  office  

Croton  Board  

Carried  forward  


$134,508  90 
879  95 


54  25 


$140,001  18 
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Brouglit  forward. 

Gas  lamps  

Gas  lamp-posts  


$814  5o; 
540  91; 


Furnishing  and  ligliting  oil 
lamps    

Pay-rolls  of  Fire  Department 
for  gas  

Pav-rolls  for  liirliting  mar- 
kets, &c  ^  

Exempt  Engine  Company.. . 

Lamp  irons,  cocks,  tubes,  and 
burners   

Repairing  all  the  public  lamps 

Paint,  and  painting  lampi 
posts  

Resetting  and  repairing  lamp 
posts   . 

Granite  i)osts  

Cartaixes  


Printing  for  Departments. 

Mayor's  office  

Chief  Engineer's  office.  ... 

City  Inspector's  "   

Comptroller's  "  .  .  .  . 
Street  Commissioners  office, 

1st  District  Civil  Court  

4th 

6th  " 

1st  District  Police  Court.  . . 

2d 

8d 


Wharves,  Piers,  and  Slips. 

Pay-rolls,  Dock-builders,  &;c.i 


22  50 
91  00 
165  00 


810  25; 
900  50j 
165  00 


Pier  Xo. 

5, 

East  River  

246 

53 

6, 

108 

75 

a  u 

7, 

u 

170 

13 

15, 

632 

92 

ii  (i. 

18, 

247 

78 

it  a 

32, 

u 

97 

60 

a  li 

33, 

u 

243 

50 

(;  n 

37, 

u 

478 

92 

li  a 

38, 

a 

106 

35 

a  li 

40, 

126 

27 

$2,458 

75 

1,355 

41 

813 

44 

4,650 

00 

680 

06 

6 

75 

770 

20 

999 

00 

1,614 

45 

1,014 

15 

105 

00 

107 

25 

$163,912  44 


264  25 
284  50 
368  50 
44  25 
281  12 


278  50 


1.875  75 


5,132  73 


151,616  89 


3,396  87 


$5,132  73 1  $318,926  20 
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Brought  forward  | 

Pier  Ko.  41,  East  River  i 

"     "44,  " 

"     "  48, 

"     "  52, 

"  "  53,  " 
"  54,  " 
"  55, 

"     "   61,  " 
Pier  foot  of  5tli  street.  East 

River  

Pier  foot  of  38th  street,  East 

River   

Pier  foot  of  37th  street,  East 

River   

Slip  between  Piers  4  and  5, 

East  River  

Slip  between  Piers  11  and 

12,  East  River  

Slip  foot  of  38th  street,  East 

River   

Bulkhead  between  Piers  4 

and  5,  East  River  


Pier  Ko. 


3,  Xorth  River. 
4, 


"  12, 
u  u  29, 
"     "  35, 

"     "    45,  "  ..I 

"     "    46,  " 
Pier   foot  of  28th  street, 

North  River  

Pier  foot  of   37th  street, 

iS'orth  River  

Pier  foot   of   47th  street, 

Xorth  River  

Pi»^r   foot  of   59th  street, 

Xorth  River  

Slip  between  Piers  30  and 

31,  ^STorth  River  

Slip  between  Piers  foot  of 

30th    and    31st  streets, 

North  River  

Slip  between  Piers  foot  of 

27th   and    28th  streets 

North  River  


Carried  forward 


i2,458  75 
219  04 
203  75 
209  13 
129  74 
500  00 
250  00 
100  75 
112  67 

331  42 

248  50 

498  78 

1,725  60 

15  00 
250  00 

21  61 


$5,132  73 


241  27 
89  60 

234  77 
20  00 

107  45 

368  95 
25  95 
23  15, 

130  75' 


321  34 
127  40 
106  50 
19,298  00 
55  00 

250  00 

250  00; 


$318,920  20 


7,283  74 


$21,650  m    $12,416  47!  $318,926  20 
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Brought  forward  | 

Slip  between  Piers  foot  of! 
28th    and    29th  streets' 

N'orth  River   | 

Slip  between  Piers  foot  of 
29th   and    30th  streets,' 

North  River  , . . .  i 

Bulkhead  between  Piers  31 1 
and  32,  North  River  


Float  Stages  

Superintendent  of  Wharves' 

Office  

Inspectors  on  Small  Repairs. 

Dock-builders' Tools.  

Cartages  and  Towing  


Sunken  Vessels,  Removing. 

Raising,  &c.,  Sunken  Wreck 
from  Slip  between  Piers 
52  and  53,  North  River, 
per  bill  of  William  Wells.. 

Raising  Sunken  Barge  from 
Slip  between  Piers  51  and 
52,  North  River,  per  bill 
of  Wm.  P.  Brown  

Raising  Sunken  Wreck  from 
Slip  foot  of  14th  street, 
North  River,  per  'bill  of 
Wm.J.Shea  


Stationery  nnd  BInnk  Books. 

Deputy  Superintendent  of 
Repairs  and  Supplies'  of- 
fice  

Clerk  of  Common  Council's 
office  

Street  Commissioner's  office.. 

Collector  of  Assessments' 
office  

City  Chamberlain  

Mayor's  office  

Clerk  of  Board  of  Council- 
men   

Superintendent  of  Lamps  and 
Gas  

Fire  Commissioners'  office. . . 

Carried  forvrard  


^21,650  13 


250  00 


250  00 


240  25 


$12,416  47 


22,390  38 
53  00 

125  00 
1,519  50 
75  25 
98  50i 


250  00 


250  00 


250  00 


70  25 

2G1  22 
259  00 

74  50 
57  50 
173  73 

13  00 

3  001 
207  02 


$1,119  82'  $350,354  30 
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of- 


Brought  forward  . . 
Chief  Engineer's  office . . 
Corporation  Attorney's 

fice  

Superintendent  of  Wharves' 

office  

Superintendent    of  Unsafe 

Buildings'  office  

Board  of  Assessors. . . 
1st  District  Civil  Court 
1st  Police  " 

2d  "  "  " 
3d       "  " 


Superintendent  ofLands  and 
Places  


t!5iipplies  for,  find  Clcanins; 
Public  Offices. 

Pay-roils,  laborers  City  Hall. 
Pay-rolls,  laborers  cleaning 
public  offices  

Public  Administrator's  office. 

Clerk  of  Common  Council's 
office   . 

Clerk  of  Board  of  Council- 
men's  office  

Keeper  of  City  Hali  Rooms. 

City  Library  

City  Inspector's  office  

Comptroller's  office  

Street  Commissioner's  office.' 

Superintendent  of  "Wharves' 
office  

Superintendent  of  Lamps  and- 
Gas  office   

Superintendent  of  Repairs 
and  Supplies'  office  

Superintendent  of  Markets. . 

Corporation  Counsel's  office. 

Corporation  Attorney's  of- 
fice   

Collector  of  Assessments' 
office  

Croton  Board  

Receiver  of  Taxes'  office. .  . . 

Fire  Commissioners*  office. . . 

Carried  forward  

3 


$242  06 
846  50 
57  00 


2,485  50 
1,402  50 


$1,119  82 
110  50 

82  50 

35  60 

218  30 
105  85 
108  50 


1,145  56 
5  80 


$356,354  30 


3,888 

00 

161 

50 

130 

75 

153 

56 

203 

50 

3 

00 

22 

75 

9 

00 

17 

00 

22 

75 

54 

00 

4 

00 

42 

00 

33 

25 

62 

00 

27 

25 

40 

50 

93 

00 

319 

00 

v5,286 

81 

2,932  43 


$359,286  73 
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Brought  forward  

Fire  Alarm  Telegraph  

Chief  Engineer's  office  

Coal,  &c.,  for  Hose^  Engine 
Companies,  &c 


Pine  wood,  &c.,   for  Hose, 
Engine  Companies,  &e . . . 
Putting  up  stoves,  &c.,  for 

Hose,  Eng^ine  Cos.^  &c. . . 
1st  District  Civil  Court. . 
3d  " 
4th     "  " 
6th     "  " 


1st 
3d 


Police 


Stock  Account  

Engine  Compaoy  I*l'o.  11 

u  u  u  13 

LL  U  U  J9 

"  u  u  20 

it.  41.  a  24 

a  u  It  28 

u  u  «  31 

tc  u  a  35 

It  tt  n  ^2 

u  t.t  u 

U  tt.  It 

Hoso'  Company  Ko.  1 

tt  iL  tt  2 

tt.  U  Ct.  gj 

tt.  It  tt  ^ 

tt  tt  tt  g 

tt  tt  '■'16 

u  u  tt  24 

tt  tt  tt  32 

tt  tt  tt 

u  tt  tt  ^3 

tt  u  tt  52 

tt  tt  tt  55 

tt  tt  tt  59 

Exempt  Hose  Compiiny 


Hook  &  Ladder  Co.  No.  3 , 


Carried  forward. 


$101  33 
18  75 
124  50 
64  64 


215  44 
18  75 


138  52 
100  00 
5  18 
25  42: 
12  12 

18  0$ 
60  00 
42  33 
14  17 

19  34 
18  51 


180  01 
15  00 
21  93 
1^9  75i 
25  50; 
9  82! 

m  52 

199  62 
64  80 
71  58 
63  37 


28  181 
33  081 
15  98j 

14  45! 
13  72 
65  12 


$5,286  811  1.359,286  7? 

500  00 

38  37 

3,876  45 

1,115  40 

2,693  33 


§09  22 


234  19 
287  60 


453  05 


922  14 


93  29 


$15,870  45 


),286  73 
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Brought  forward  

Essex  Market  Bell-tower 
86th  street  " 
Marion  street  " 
Post-office  " 


Roads  and  Arcnucs. 

3(1  avenue  

8th  "   

10th  "   

79th  street  

83fl   

84th  "   

90th  "   

125th  "  

129th  "   

130th  "   

158th  "   

Blooraingdale  Koad  

Manhattan  street  

Kingsbridge  Road  

Second  avenue,  McAdaniiz- 
ing  above  61st  street.  . . 


Total  amount  paid  by  the 
Comptroller  on  requisi- 
tions drawn  on  him  from 
October  1st  to  December 
81st,  1862,  on  appropria- 
tions named  from  page  17 
to  page  35  


$12  00 
3  00 
43  00 
18  06 


76  06 

15,946  51 

189  00 

728  21 

62  25 

1,420  97 

888  08 

321  24 

788  23 

918  69 

238  84 

87  87 

124  87 

904  49 

68  62 

( '±\j  yjii 

158  25 

7,596  23 

$382,829  47 

The  Collector  of  Assessments  (Peter  K.  Knapp)  has  been  charged^ 
December  10,  1862,  with  the  following  Assessment  List  delivered 
him  for  collection^  viz. : 


1S63. 

Dec.lO 

Tenth  avenue,  paving  with  cobble- 
stone pavement,  from  Fifty-fifth 
street  to  Broadway,  confirmed 
September  4,  1862  

$16,366  74 

^16,366  74 
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There  have  been  delivered  to  the  Clerh  of  Arrears^  from  October  30, 
to  December  31,  1862,  sundry  Returns  of  Arrears  on  Assessments^ 
received  from  Peter  K.  Kxapp,  Collector  of  Assessments^  as  follows, 
and  for  which  said  '•'•Knapp'''  has  been  credited^  and  said  '-'Cler'k  of 
Arrears''''  charged: 


186 

<  )ct. 


Fifty-third  street,  curb  and  g:ntter 
and  flagging,  between  Eighth 
and  Tenth  avenues,  confirmed 
August  6,  1861  


East   Broadway,   sewer,  between 
I    Eutgers  and  Jefferson  streets,  con- 
firmed August  31,  18G1  

Seventeenth  street  sewer,  between 
avenue  A  and  East  River,  con 

firmed  August  31,  1861  

Fiftieth  street,  trap-block  pavement, 
between  Second  and  Third  ave- 
!  nues,  confirmed  Kugwst  31,  1861. 
! Fifty-second  street,  paving  between 
j    Ninth  and  Twelfth  avenues,  co7i- 

I  firmed  August  31,  1861  

iFifty-third  street,  trap-block  pave- 
I  ment,  between  Second  and  Third 
!    avenues,  confirmed   August  31, 

I  1861  

jTwenty-sixth  street,  sewer,  betAveen 
I    Ninth  and  Tenth  avenues,  con- 

I  firmed  September  4,  1861  

Fifth  avenue,  grading,  flagging, 
curb  and  gutter,  between  Forty- 
ninth  and  Sixty-first  streets,  con- 
firmed September  4,  1861  

Forty-sixth  street,  flagging,  reflag- 
ging,  and  resetting  curb  and  gut- 
ter, between  Sixth  and  Seventh 
avenues,  confirmed  September  4, 

1861   

One  Hundred  and  Twelfth  street, 
regulating,  grading,  setting  curb 
and  gutter  and  flagging,  between 
Third  and  Fourth  avenues,  con- 
firmed September  4,  1861  

Ninth  avenue,  regulating  and  grad- 
ing, between  Fifty -third  and 
Sixty  -  fourth  streets,  confirmed 
September  4, 1861  


Carried  forward   $42,886  85 


$4,052  25 
231  50: 
1,229  52; 

i 
! 

1,435  21 ! 

I 

! 

3,705  401 

433  34 
294  40 

i 
! 

19,666  81 

108  45 

1,062  35 
10,672  62 
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1864.  I 

Brought  forward  

Oct. 30' Third  avenue,  curb  and  gutter  and 
flagging,  between  Ninty-third  and 
One  Hundred  and  Tenth  streets, 
confirmed  September  18,  1801.  . . 
"  I  Norfolk  street,  sewer,  between  Riv- 
I    ington  and  Delancej  streets,  con- 

\  firmed  September  18, 1861  

*'  "  Ludlow  street,  sewer,  between  Riv- 
ington  and  Stanton  streets,  con- 
firmed September  ]  8,  1861  

"  ''  Forty-ninth  street,  sewer,  between 
j    Eleventh   avenue   and  Hudson 
River,  confirmed  September  18, 

'  1861  

"  Fifty-second  street,  sewer,  between 
•      1    Second  avenue  and  ninety  feet 
I    west  of  First  avenue,  confirmed 

\    September  18,  1861  

u  "  'Forty-eighth  street,  sewer,  from 
j    Sixth  avenue  to  one  hundred 
feet  east,  confirmed  Septem- 

;    her  18,  1861   

"  "  :Fiftieth  street,  sewer,  between 
Sixth  avenue  and  one  hun- 
'    dred  feet  east,  confirmed  Sep-  ' 

tember  18,  1861  

"  iSixth  avenue,  sewer,  from  Fif- 
;  tietli  street,  to  and  through 
Fifty-first  street,  to  one  hun- 
1  dred  feet  west  of  Fifth  ave- 
"  "i  nue,  co;?^me6Z  Sept.,  18, 1861 
Thirty-fourth  street,  flagging,  ^ 
!  between  Second  and  Fourth  | 
:    avenues,  confirmed  Septem-  ' 

"  '^1    ber  18,  1861  

1  Seventh  avenue,  flagging,  be- 
'    tween  Forty-ninth  and  Fif-  ,  ^ 
ty-ninth   streets,   confirmed  \ 

September  18,  1861  J 

Nov  29  Third  avenue,  sewer,  between 
Eiglity-sixth  street  and  seventeen 
feet  north  of  Eighty-fourth  street, 
I  &c.,  co?7;i?-?72e6Z  September  27,  1861 
iFifth  avenue,  sewer,  between  Forty- 
I  fourth  and  Forty-second  streets. 
I    confirmed  September  27,  1861.. 


Carried  forward. 


$42,886  85 

$5,202  82 
200  12 
838  13 

909  74 

3,253  96 

117  93 

79  30 

966  72 

291  83 

257  19 

36,088  41 
969  15 
$92,062  15 
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Brought  forward  

Second  avenue,  curb  and  gutter, 
between  Forty-second  and  Sixty- 
first  streets,  confirmed  September 

27,  1861  

Thirty-sixth  street,  flagging,  be- 
tween Third  and  Lexington  ave- 
nues, confirmed   September  27, 

1861  

Fiftieth  street,  curb  and  gutter,  &c., 
between  Tenth  and  Eleventh  ave- 
nues, confirmed  October  9,  1861.. 
Ninetieth  street,  curb  and  gutter, 
&c.,  between  Third  and  Fourth 
avenues,  confirmed  October  9, 

1861  

Fifty-fifth  street,  sewer,  between 
Third  and  First  avenues,  con- 
firmed October  9,  1861  

Eighty-eighth  street,  curb  and  gut- 
ter, &c..  between  Third  and 
Fourth  avenues,  confirmed  Octo- 
ber 9,  1861  

Forty-ninth  street,  curb  and  gutter, 
&c.,  between  First  avenue  and 
East  River,  &c.,  confirmed  October 

9,  1861  

Forty -fourth  street,  curb  and  gutter 
&c.,  between  Eighth  and  Ninth 
avenues,c<??i;?r?we(^'October  9, 1861 
Tenth  avenue,  flagging,  between 
Thirty  first  and  Thirty  -  fourth 
streets,  &c.,  confirmed  October 

9,  1861  

Thirty  -  sixth  street,  flagging,  be- 
tween First  and  Second  avenues 

confirmed  October  9,  1861  

Twenty-third  street,  flagging,  &c., 
between  Seventh  and  Eighth  ave 
nues,  confirmed  October  9,  1861 . . 
East  Twenty-second  street,  sewer, 
between  old  sewer  and  East  River, 

confirmed  October  15,  1861  

Thirty-sixth  street,  trap-block  pave- 
ment, between  Park  and  Lexing- 
ton avenues,  confirmed  October  9, 
1861  


Carried  forward, 


$92,062  15 

1,362  51 

204  07 
36  89 

1,091  82 
3,322  49 

857  55 

1,625  44 
165  74 

273  36 
105  49 
88  25 
719  70 

297  39 


$102,212  85 
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Nov29 


Brought  forward  

Fourth  avenue,  sewer,  between 
Thirty-ninth  and  Thirty-eighth 
streets,  &c.,  confirmed  October 

15,  1861  •  

Fifty-fifth  street,  sewer,  betw^een 
Third  and  Fourth  avenues  and 
Fifty-seventh  street,  &c.,  con- 
firmed Oaioh^v  15,  1861  

One  Hundred  and  Twenty  -  fifth 
street,  sewer,  between  Third  ave- 
nue and  Harlem  River,  confirmed 

October  15,  1861  

Pearl  street,  sewer,  between  Chat- 
ham and  436  Pearl  street,  con- 
firmed October  15,  1861  

Twenty-first  street,  sewer,  between 
Tenth  and  Eleventh  avenues  and 
Hudson  River,  confirmed  October 

15,  1861  

Twenty  -  fourth  street,  sewer,  be- 
tween Tenth  avenue  and  Hudson 
River,  confirmed  JSTovember  11 

1861  ;  

Fourth  avenue,  sewer,  between 
Thirty-fifth  street  and  one  hun 
dred  feet  north,  confirmed  No 


Dec  31 


Twentieth  street,. trap-block  pave- 
ment, between  Fifth  avenue  and 
Broadway,  confirmed  November 
11,  1861  

Thirty-fourth  street,  flagging,  be- 
tween Sixth  and  Seventh  ave- 
nues, &c.,  confii'med  November 
11, 1861  

Forty-first  street,  flagging,  &c.,  be- 
tween Seventh  and  Eighth  ave- 
nues, &c.,  confirmed  November 
11,  1861  

One  Hundred  and  Twenty-first 
street,  flagging,  &c.,  between 
Third  avenue  and  Harlem  River, 
confirmed  November  11,  1861. . . 

Seventy-eighth  street,  opening,  be- 
tween Third  avenue  and  East 
River,  confirmed  August  20,  1860 


Carried  forward   $121,373  48 


$102,212  85 

592  53 

4,213  71 

4,477  62 
186  71 

544  55 

1,096  43 

1,158  22 

78  42 

655  75 

75  13 

859  06 
5,222  50 
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1S63. 


Dec  31 


lirought  forward  

Eight j-first  street, opening,  between 
Eighth  avenue  and  Broadway. 
confirmed  August  20,  1860. .  . , . 

Forty  -ninth  street,  reguhating, 
between  First  and  Third  avenues, 
confirmed  November  29,  1861  

Fifty-seventh  street,  regulating,  &c., 
between  Fourth  and  Seventh  ave- 
nues, confirmed  November  29, 
1861  

Second  avenue,  sewer,  between 
Forty-ninth  and  Forty-seventh 
streets  and  Third  avenue, 
&c.,  confirmed  November  29, 
1861  

Sixth  avenue,  sewer,  between  Fifty- 
lirst  and  Fifty-third  streets,  «fec., 
confirmed  November  29^  1861  

Forty 'first  street,  paving,  between 
Tenth  and  Eleventh  avenues,  con- 
firmed December  16,  1861  

Forty -third  street,  trap-block  pave- 
ment, between  Sixth  avenue  and 
Broadway,  confirmed  December 
16,  1861   

Fiftieth  street,  regulating,  &c.,  be- 
tween BroadAvay  and  Sixth  ave- 
nue, co??j/?rme(i  December  16, 1861 

Fifty-hfth  street,  regulating,  &c,, 
between  Third  and  Fifth,  and 
Seventh  and  Eighth  avenues,  con- 
firmed December  16,  1861  

Fifty-sixth  street,  regulating,  &c., 
between  Fourth  and  Fifth  ave 
nues,  confirmed  December  16, 
1861  

Broadway  and  Eighty-third  street 
fining  pond,  confirmed  December 
16,  1861  

Worth  street,  widening,  between 
Hudson  and  Baxter  streets,  con- 
firmed September  27,  1860  

Canal  and  Elm  streets,  receiving- 
basin,  between  Broadway,  Elm, 
and  Centre  streets,  confirmed  De- 
cember 16,  1861  


Total   $220,232  14 


$121,373  48 
1,016  00 
1,050  15 

7,747  73 

3,851  27 
3,885  21 
678  93 

174  61 
1,615  15 

6,329  11 
2,329  36 
69  90 

69,738  50 

372  74 
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The  Collector  of  Assessments  (Peter  K,  Knapp)  lias  been  credited 
from  October  13,  to  December  31,  1862,  with  payments  made  by 
hhn  to  Daniel  Devlin,  Esq.,  Ghainberlain^  as  follows,  viz.  : 


On  x\ssessments  |  $175,441  93 

On  Interest  |        0,178  83 

Total   $181,020  76 
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APPENDIX  C. 

Estimate  of  Appropriations  for  1863. 


Titles. 


Amount  asked  for 
by  s.  f.  kxapp, 
Street  Commissioner. 


Amount  allowed  hy 
cojiptrollek. 


Reduction. 


Lamps  and  Gas  

Public  Building  Construction 

and  Repairs  

Deputy  Superintendent  of  Re- 
pairs and  Supplies,  viz. : 
Printing  for   Depart- ~l 

ments  1 

Stationery  and  Blank  I 

Books  1 

Supplies  for  and  Clean- 
ing Public  Offices...  J 

Wharves  

Roads   

Lands  and  Places  

Fire  Department  ,  

Contingencies  

Salaries  


$25,000  00 
30,000  00 
75,000  00 


208 


965  GO 
,700  CO 


$25,000  00 1 
30,000  00 
70,000  00 


130 
377 
150 

47 
143 

35 


.000  00 
.330  00 
,000  00 
,500  00 
,300  00 
,000  00 
,848  00 


$440, COO  00 
150.000  00 


125,000  00 
150,000  00 
50,000  00 
25,000  00 
143,000  00 
10.000  00 
86;848  00 


$43,965  00 
68,700  00 


5,000  00 
227.330  00 
100.000  00 
22,500  00 
300  00 
25.009  00 


$1,662,64  3  00 


$1,179,848  00  ,^;482,795  00 


APPENDIX  D. 

Estimate  of  Appropriations  for  1863,  submitted  hy  Chas. 
Gr.  Cornell,  Street  Commissioner, 


Lamps  and  Gas  $483,965  00 

Public  Buildings,  Construction  and  Repairs   150,000  00 

Printing  for  Departments   25,000  OD 

Stationery   30  000  00 

Supplies  for  and  Cleaning  Public  Offices   75,000  00 

Wharves   250,000  00 

Roads   75,000  00 

Lands  and  Places   30,000  00 

Fire  Department   143,300  00 

Contingencies   20,000  00 

Salaries— Street  Department   89,348  00 

 $1,371,613  00 


Arrearages — For  liabilities  found  incurred  upon  taking  charge  of 
the  Department,  iu  excess  of  the  following  named 


Appropriations,  viz.  : 

Stationery,  1863    $10,000  00 

Supplies  for  and  Cleaning  Public  Offices   15 ,000  00 

Lands  and  Places   3,000  00 

Roads   30,000  00 

Lamps  and  Gas   120  ,000  00 

  178,000  00 


$1,549,613  00 
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Bureau  of  Collection  of  Assessments,  / 
New  York,  January  3,  1863.  ^ 

Charles  G.  Cornell,  Esq.,  Street  Commissioner : 

Sir- — In  compliance  with  your  circular  letter  of  Decem- 
ber 11,  3S62,  I  have  to  present  the  following  report  of  the 
current  business  of  this  Bureau  for  the  quarter  ending 
December  31,  1862  : 


1862. 

Oct.     l.jBalance,  being  amount  of  un- 
collected assessments  at  this 


date 


$568,393  38 


Dec.  31. 


Amount  of  interest  on  assess- 
ments collected  


6,178  83 


Amount  of  new  assessments  re- 
ceived for  collection  


16,366  74 


Amount  of  "  Worth  street  widen- 
ing" passed  to  the  credit  of  the 
city  


9  00 


xVmount  paid  to  Daniel  Devlin, 
Chamberlain  


$590,947  95 


181,62  0  76 


Amount  of  unpaid  assessments 
transmitted  to  the  Clerk  of 
Arrears  


220,232  14 


401,852  90 


Balance,  being  amount  of  un- 
collected assessments  at  this 
date  


$189,095  05 
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I  respectfully  submit,  also,  the  following  summary  of 
the  transactions  of  this  Bureau  during  the  year  ending 
December  31,  1862  : 


1862. 
Jan.  1. 

Dec.  31. 


Balance,  being  amount  of  nn- 
colleetecl  assessments  at  this 
date  

Amount  of  "  interest  on  assess- 
ments" collected  

Amount  of  new  assessments  re- 
ceived for  collection  

Amount  of  "  Worth  street  widen- 
ing" passed  to  the  credit  of  the 
city  


Amount  paid  to  Daniel  Devlin, 
Chamberlain  

Amount  of  unpaid  assessments 
transmitted  to  the  Clerk  of 
Arrears  

Amount  of  "  Fifty-second  street 
sewer"  returned  to  the  Comp 
troller  for  revision  , 


Balance,  being  amount  of  un- 
collected assessments  at  this 
date  


$546,506  46 
13,589  03 
1,035,538  30 

659  00 


942,239  02 
451,387  04 
13,031  08 


$1,590,352  7t) 


,1,407.25^ 


$189,095  05 


Respectfully, 

P.  K.  KNAPP, 

Collector  of  Assessments. 
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Street  Department,  ] 
Bureau  of  Street  Improvements,  J 

New  York,  December  31,  1862. 

Charles  G.  Cornell,  Esq.,  Street  Commissioner : 

Sir — I  herewith  transmifc  my  Fourth  Quarterly  Report, 
ending  December  31,  1862,  exhibitmg  all  the  work  clone, 
and  expenditures  for  the  same,  under  the  supervision  of 
this  Bureau ;  also  the  unfinished  works  on  hand,  and  their 
condition,  together  w^ith  a  summary  of  expenses  for  the 
year  1862. 

I  respectfully  call  your  especial  attention  to  the  matter 
of  establishing  an  exterior  street  along  the  Harbor  Com- 
missioners' line  of  bulkhead,  and  also  to  amending  and 
changing  the  existing  grades  of  the  avenues  and  streets  to 
conform  to  the  same. 

The  Commissioners,  appointed  by  an  Act  of  Legislature 
to  fix  and  determine  a  permanent  exterior  line  of  bulkhead 
for  the  harbor  of  New  York,  established  the  said  bulkhead 
line,  without  laying  out  or  defining  a  street  along  the 
same ;  it  therefore  becomes  necessary  that  application  be 
made  to  the  Legislature  to  authorize  the  Common  Council 
to  lay  out  a  street  along  the  said  bulkhead  line,  as  estab- 
lished by  the  Commissioners  ;  otherwise  there  will  be  no 
access,  by  the  public,  to  the  water-fronts  on  the  rivers, 
except  at  the  foot  of  the  streets. 

On  the  Hudson  River,  the  bulkhead  line,  as  established  by 
the  Commissioners,  at  Hammond  street,  is  about  one  hun- 
dred feet  west  of  the  westerly  line  of  the  Thirteenth  avenue, 
and  from  that  point  continues,  in  a  direct  line,  to  Four- 
teenth street,  where  it  intersects  the  westerly  line  of 


47 


Thirteenth  avenue,  and  from  thence  diverges  from  the 
westerly  line  of  said  avenue  to  its  terminatoin,  between 
Twenty-ninth  and  Thirtieth  streets,  and  where  the  said 
avenue  intersects  the  Twelfth  avenue,  at  which  point  the  ex- 
terior line  of  bulkhead  is  about  one  hundred  feet  westerly 
from  the  westerly  side  of  Twelfth  avenue,  thus  leaving  two 
triangles  between  the  bulkhead  line  and  the  avenues,  which 
would  be  of  little  or  no  use  for  building  purposes,  and,  if 
built  on,  would  obstruct  the  passage  along  the  water-front. 
From  the  point  of  intersection,  between  the  Thirteenth 
and  Twelfth  avenues,  the  bulkhead  line  runs  parallel,  and 
one  hundred  feet  westerly  from  the  westerly  line  of  the 
Twelfth  avenue,  to  One  Hundred  and  Forty-eighth  street, 
leaving  a  strip  one  hundred  feet  wide  outside  of  the  Twelfth 
avenue. 

What  is  now  called  the  Thirteenth  avenue  is  properly  a 
continuation  of  the  Twelfth  avenue,  and  should  be  so 
designated. 

I  submit  for  consideration,  if  it  would  not  be  well  to  ap- 
ply to  the  Legislature  for  an  act  to  change  the  location  of 
the  Twelfth  and  Thirteenth  avenues,  to  correspond  with 
the  permanent  line  of  bulkhead,  or  to  add  the  strip  outside 
of  the  avenues  as  a  part  and  portion  of  the  said  avenues, 
thus  giving  a  free  and  open  communication  and  passage 
along  the  water-front. 

On  the  East  River,  the  bulkhead  line  is  located  to  cor- 
respond to  the  present  streets,  to  the  intersection  of  Riv- 
ington  and  East  street,  from  thence  the  line  of  bulkhead 
extends  to  Eighth  street,  at  which  point  it  intersects  and 
joins  Tompkins  street,  the  former  and  present  exterior  line. 
From  Eighth  street  the  exterior  line  corresponds  with  the 
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former  exterior  line,  Tompkins  street,  to  the  intersection 
^  of  avenue  "  C  "  and  Eighteenth  street ;  from  thence,  it  di- 
verges from  Tompkins  street,  which  street  is  laid  out  to 
Twenty-third  street,  leaving  a  small  triangle  between 
Eighteenth,  Twenty-third,  Tompkins  street,  and  the  bulk- 
head line. 

A  new  street  is  required  between  Kivington  street  and 
Eighth  street ;  also  from  Eighteenth,  northerly,  to  corre- 
spond with  the  permanent  line  of  bulkhead,  and  that  part 
of  Tompkins  street  between  Houston  and  Eighth  street, 
and  between  Eighteenth  and  Twenty-third  streets,  should 
be  closed,  as  a  new  street  would  supersede  the  use  of  them. 

If  some  action  is  not  taken  in  the  matter  much  evil  and 
expense  may  arise  hereafter.  If  the  parties  holding  the 
water  grants,  where  th-e  new  exterior  street  is  required, 
should  improve  and  build  on  the  space  required  for  the 
exterior  street ;  and  if  hereafter  a  street  should  be  required 
(which,  no  doubt,  it  will  be),  they  would  have  to  be  fully 
indemnified  for  all  their  improvements,  and  at  an  enhanced 
cost ;  whereas,  at  the  present  time,  the  exterior  street 
could  be  located,  and  the  parties  holding  the  grants  could 
be  indemnified  by  taking  the  same  quantities  from  the  old 
or  present  streets  and  avenues  that  would  be  dispensed 
with,  in  consequence  of  establishing  the  new  street. 

I  have  heretofore  made  repeated  communications  on  this 
subject,  and  more  particularly  in  last  December's  Quarter- 
ly Eeport ;  but  I  deem  it  of  so  much  importance  that  I 
rehearse  it  again. 

In  connection  with  the  aforegoing,  it  is  highly  important 
that  some  legislative  action  should  be  taken  in  the  matter 
of  grades,  so  as  to  make  them  conform  to  the  present  ex- 
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tenor  line  of  bulkheads  ;  in  consequence  of  the  change  be- 
tween the  former  and  present  exterior  line,  it  becbmes 
necessary  to  change  and  modify  the  present  established 
grades  of  the  adjacent  streets  and  avenues,  so  as  to  conform 
and  harmonize  with  the  new  exterior  line  of  bulkhead. 

Under  existing  laws,  it  would  be  next  to  impossible  for 
the  Common  Council  to  change  and  modify  the  grades  as 
required.  I  would  therefore  recommend,  as  the  most 
speedy  and  safe  mode  to  accomplish  the  object,  would  be 
by  an  application  to  the  Legislature  for  a  special  act  for 
that  purpose. 

This  Bureau  has  charge  of  all  complaints  in  the  matter 
of  sidewalks,  and  curbs  and  gutters,  when  out  of  oi'der  ; 
and  is  required  to  give  the  proper  notice  for  repairing  the 
same.  I  would  state  that  the  ordinances  relating  to  the 
matter  are  insufficient  and  inoperative,  and  I  have  hereto- 
fore made  several  communications,  and  submitted  new  or- 
dinances for  the  purpose  of  giving  force  and  effect  to  the 
notices  sent  to  the  parties  whose  duty  it  is  to  make  the 
required  repairs.    So  far,  nothing  has  been  accomplished. 

My  opinion  is,  that  the  Legislature  should  be  applied  to 
for  the  passage  of  an  act  authorizing  the  Street  Commission- 
er, after  duly  notifying  the  owners,  lessees,  or  occupants  of 
property,  and  by  placing  a  notice  on  property,  where  there 
is  no  occupancy,  that  they  are  required  to  repair  their  side- 
walks, or  curb  and  gutter,  as  the  case  may  be,  within  a 
given  time  ;  and,  in  default  of  the  parties  so  notified  doing 
the  same,  that  then  the  Street  Commissioner  should  be 
authorized  to  cause  the  said  sidewalks,  and  curb,  and  gut- 
ter, to  be  repaired,  and  the  expense  therefor  be  assessed, 
and  become  a  lien  on  the  property,  in  the  same  manner  as 
4 
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is  now  done  in  improvements  ordered  by  ordinances  of  the 
Common  Council. 

Some  action  should,  in  my  opinion,  be  taken  in  the 
matter  of  appointing  Inspectors  to  inspect  the  public 
^  works  under  the  supervision  of  this  bureau.  My  opinion 
is,  that  there  should  be  a  fixed  number  of  competent  and 
reliable  persons,  at  a  fair  salary,  for  the  purpose  of  inspect- 
ing the  various  works  in  operation  under  the  supervision 
of  this  bureau.  At  present,  the  compensation  allowed  for 
the  performance  of  this  duty,  and  the  uncertainty  of.  eni- 
ployment,  frequently  being  only  for  a  few  weeks  or  days, 
will  not  command  the  services  of  proper  persons.  Although 
the  present  price  is  too  large  for  the  general  run  of  inspect- 
ors appointed,  wdth  few  exceptions,  they  are  worthless  and 
of  no  use.  One-fourth  the  number  usually  employed  and 
and  properly  organized  and  paid  a  fair  price,  would,  in  my 
opinion,  perform  all  the  duty  required,  and  at  a  far  less 
expense  than  is  now  paid,  under  the  present  system  of 
continual  change  in  appointments  and  selection  of  new 
men  unacquainted  with  the  duty.  To  give  more  efficiency 
to  this  branch  of  the  business,  there  should  be  responsible 
and  reliable  persons  appointed  who  are  willing  and  will 
perform  the  services  required. 

January  3,  1861,  a  communication  was  made,  transmit- 
ting profiles  for  changing  the  grades  of  Sixty-fifth  and 
Sixty-sixth  streets,  between  the  Tenth  avenue  and 
the  Hudson  river,  and  the  Eleventh,  Twelfth,  and  Thir- 
teenth avenues,  from  Sixty-fourth  to  Sixty-seventh  streets. 
Also,  on  the  2nd  of  February,  1861,  profiles  for  establish- 
ing the  grade  of  the  Eleventh  avenue,  from  Fourteenth  to 
Twenty-sixth  streets,  and  the  intersecting  cross  streets 
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between  Fourteenth  and  Twenty-sixth  streets.  It  is  highly 
necessary  that  they  should  be  passed  by  the  Common 
Council,  as  ordinances  have  been  passed  by  the  Common 
Council  to  regulate  some  of  the  streets,  which  work  cannot 
be  let  out  until  such  time  as  the  Common  Council  shall 
pass  and  establish  the  grades. 

Some  action  should  be  taken  by  the  Common  Council 
in  the  matter  of  regulating  and  setting  curb  and  gutter- 
stones  in  Worth  street,  between  Broadway  and  Baxter 
street,  as  the  said  street  is  in  a  filthy  and  dangerous  state. 
I  made  a  communication  in  regard  to  it  May  8,  1862. 
Some  of  the  owners  of  property  in  the  street  are  anxious 
to  have  the  grade  of  the  street  raised,  and  for  which  pur- 
pose it  requires  the  consent  in  writing  of  two-thirds  of  the 
owners  of  property,  in  lineal  feet,  on  each  side  of  the  street 
before  it  is  lawful  for  the  Common  Council  to  act  in  the 
matter.  So  far  it  does  not  appear  that  any  effective  action 
has  been  taken  by  the  property-owners  towards  consumma- 
ting the  desired  change,  and,  as  they  have  had  ample  time, 
it  is  fair  to  conclude  that  they  do  not  require  a  change.  I 
would  therefore  recommend  that  the  Common  Council 
pass  an  ordinance  to  regulate,  grade,  and  set  curb  and 
gutter-stones  in  Worth  street,  from  Broadway  to  Baxter 
street. 

An  assessment  list  remains  in  this  office  for  reo^ulatinof 
Fifty-seventh  street,  between  the  Third  and  Fifth  avenues, 
amounting  to  $35,970,  and  on  which  has  been  paid  by  the 
city  $38,251.81.  The  contract  having  been  illegal,  no 
assessment  has  been  laid. 


52 


The  following  worJcs  have  been  contracted  out  illegally,  and 
have  been  jpartially  done,  and  the  contractors  have  ceased 
work  thereon : 

Eighty-sixth  street,  from  the  Third  avenue  to  the  East 
River,  setting  curb,  gutter,  and  flagging. 

This  work  was  finished  to  avenue  A,  and  in 
consequence  of  the  street  not  being  regulated, 
under  another  contract,  the  contractor  had  to 
stop  work.  I  understand  the  contractor  com- 
menced a  suit  against  the  city  for  damages. 

Fifty-second  street,  regulating,  from  the  Fourth  avenue 
to  the  East  river. 

This  work  is  nearly  completed.  The  con- 
tract being  illegal,  the  contractor  abandoned 
the  work.  There  has  been  $18,607  paid  on 
account  of  the  contract. 

Fifty-first  street,  between  Sixth  and  Eighth  avenues ; 

regulating,  grading,  setting  curb  and  gutter- 
stones  and  flagging. 

This  work  has  been  completed  between 
Broadway  and  Eighth  avenue,  and  about  one- 
third  of  the  work  between  Broadway  and  the 
Sixth  avenue  also.  There  has  been  paid  on 
this  work,  by  the  Comptroller,  $4,711.15. 

The  ordinance  for  doing  the  work  being 
illegal,  a  new  ordinance  was  passed  by  the 
Common  Council,  December  30,  1S60,  but  it 
was  deemed  advisable  not  to  recontract  it  out 
until  such  time  as  the  Legislature  should  pass  an 
act  authorizing  the  settlement  of  the  work 


53 


already  done,  so  as  to  enable  the  city  to  recover 
the  amount  already  paid.  As  such  act  has  not 
passed,  I  would  advise  that  the  work  be  relet. 

Fortieth  street,  between  the  First  and  Second  avenues  ; 

regulating,  setting  curb  and  gutter-stones,  and 
flagging. 

There  is  but  a  small  portion  of  this  work 
done.  The  Comptroller  refused  payment  on 
the  work,  and  the  contractor  ceased  work. 

The  amount  paid  on  this  work  is  $2,306.75. 

Several  other  works,  reported  in  my  last 
December  report,  have  been  legalized  by  spe- 
cial acts  of  the  Legislature.  The  before-men- 
tioned works  were  let  out  under  the  adminis- 
tration of  Street  Commissioners  Furey  and 
Taylor.  There  have  been  several  applications 
made  to  the  Legislature  to  pass  an  act  author- 
izing the  settlement  of  these  illegal  contracts. 

Sfatetnent  of  Contracts  made  prior  to  January  1,  1862,  and 
not  yet  completed. 

Battery  Enlargement,  contract  dated  March  25,  1852. 

About  two-thirds  of  the  w^ork  is  done.  This 
work  is  not  in  progress,  no  work  having  been 
done  for  several  years.  For  particulars  con- 
cerning this  contract,  see  report  of  the  Super- 
intendent of  Street  Improvements,  January  16, 
1859,  Document  No.  5.  page  105. 

Fifty-sixth  Street,  regulating  from  the  Fourth  avenue 
to  the  East  river,  contract  dated  June  26, 
1852. 
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About  two-thirds  of  the  work  was  done, 
and  the  balance  was  advertised  for  reletting 
October  25,  1860,  at  which  time  the  bids  re- 
ceived were  informal,  and  it  was  again  adver- 
tised for  reletting  November  14,  1860,  at  which 
time  the  contract  was  awarded  to  Thomas  B. 
Johnson.  The  award  of  contract  not  having 
been  confirmed  by  the  Common  Council,  the 
original  contractor  was  authorized  to  go  on 
and  complete  the  work,  since  which  time  there 
has  very  little  been  done. 

Fifty-eighth  street,  between  the  Eighth  and  Ninth 
avenues.  Regulating  and  grading.  Contract 
dated  November  5,  1857. 

But  a  small  portion  of  this  work  has  been 
done.  For  particulars  see  the  Report  the  Su- 
perintendent of  Street  Improvements,  Docu- 
ment 5,  page  113.  An  injunction  was  placed 
on  this,  since  which  no  work  has  been  done. 

Forty-fourth  street,  from  the  First  to  the  Third  ave- 
nue. Regulating  and  grading.  Contract  dated 
February  5,  1857,  under  which  about  one-half 
the  work  was  done,  and  the  contractor  aban- 
doned the  work. 

The  work  was  advertised  for  reletting,  June 
26,  1860,  at  which  time  but  one  bid  was 
received,  and  no  award  of  contract  was  made. 
The  work  was  again  advertised  for  reletting, 
July  31,  1860,  when  the  bids  were  received 
and  opened ;  but  the  same  being  informal,  no 
award  of  contract  was  made.    New  specifica- 
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tions  were  issued,  and  the  work  a  third  time 
advertised  for  reletting,  August  16,  1S60,  at 
which  time  the  bids  were  received  and  opened, 
and  the  contract  awarded  to  George  White, 
who  was  the  lowest  bidder.  The  award  of 
contract  was  sent  to  the  Board  of  Aldermen 
September  3,  1860  ;  the  same  not  being 
confirmed  by  the  Common  Council,  the  work 
was  a  fourth  time  advertised  for  reletting, 
July  22,  1861,  at  which  date  but  one  bid  was 
received  and  opened,  and  the  contract  was  not 
awarded;  after  which  the  contractor  resumed 
w^ork  slowly.  The  work  w^as  advertised  again, 
May  3  9,  1862,  for  letting,  and  at  the  date  for 
opening  the  bids,  the  bids  were  withdrawn, 
by  order  of  the  Street  Commissioner.  The 
work  is  about  half  completed.  The  contractor 
is  still  at  work  slowly. 

SiXTY-FiRST  STREET,  regulating  and  grading,  from  Third 
to  Fifth  avenue.  Contract  dated  October  1, 
1859. 

This  work  is  progressing  towards  comple- 
tion. 

One  Hundred  and  Twenty-ninth,  One  Hundred  and 
Thirtieth,  and  One  Hundred  and  Thirty- 
first  STREETS,  regulating,  grading,  and  setting 
curb  and  gutter,  from  the  Tenth  avenue  to 
the  Hudson  river.  Contract  dated  Apiil  23, 
1856. 

The  work  is  completed,  except  setting  curb 
and  gutter,  and  some  little  regulating  in  One 
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Hundred  and  Thirty-first  street ;  One  Hundred 
and  Twenty-ninth  and  One  Hundred  and 
Thirtieth  streets  have  been  finished  some  time, 
and  probably  a  portion  of  the  property  has 
changed  hands,  under  the  supposition  that  the 
work  has  been  done  and  paid  for.  During  the 
last  year  no  work  has  been  done  on  this  street ; 
several  letters  have  been  addressed  to  the  con- 
tractor in  relation  to  the  work.  See  my  letter 
to  the  Street  Commissioner,  June  4,  1862,  for 
further  information. 

Fifth  avenue,  regulating  and  grading,  from  Eighty-sixth 
street  to  Mount  Morris  square.  Contract 
dated  August  17,  1859. 

This  w^ork  is  about  two-thirds  done. 

Fifty-siXth  street,  from  Ninth  avenue  to  the  Hudson 
river.  Regulating  and  grading.  Contract 
dated  December  28,  1859. 

This  work  is  nearly  finished. 

First  avenue,  regulating  and  grading  from  Thirty- 
seventh  to  Eighty-sixth  streets.  Contract 
dated  August  17,  1859. 

This  work  is  nearly  completed. 

Eighth  avenue,  between  One  Hundred  and  Fourteenth 
and  One  Hundred  and  Twenty-fifth  streets. 
Regulating  and  grading.  Contract  dated  July 
18,  1860. 

This  work  is  nearly  completed. 

Tenth  avenue,  between  Seventy-first  and  Eighty-sixth 
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X     streets.    Regulating  and  grading.  Contract 
dated  October  27,  1860. 

Little  or  no  work  has  been  done  for  the  last 
year,  and  the  contractors  have  broken  down, 
and  I  understand  that  they  propose  or  have 
assigned  the  work  to  other  parties,  who  will, 
if  permitted,  finish  the  work.  There  is  not 
more  than  one-tenth  of  the  work  done. 

Eighth  avenue,  between  Eighty-second  and  One  Hun- 
dred and  Second  streets.  Regulating  and  grad- 
ing.   Contract  dated  December  17,  1860. 

This  work  is  progressing,  and  is  about  two- 
thirds  done.  The  former  contractor  having 
abandoned  the  work,  a  new  contract  was  made 
on  the  above  date. 

CoENTiES  Reef,  blasting  and  removing.  Contract  dated 
December  6,  1860. 

This  work  is  about  three-fourths  done,  no 
work  having  been  done  this  season,  in  conse- 
quence of  the  parties  working  the  same  being 
employed  in  the  U.  S.  service,  and  permission 
having  been  given,  under  the  circumstances, 
by  the  Street  Commissioner,  for  the  suspen- 
sion of  the  work. 

Sixty-second  street,  between  Lexington  and  Fifth 
avenues.  Regulating  and  grading.  Contract 
dated  May  18,  1861. 


This  work  is  about  one-half  done. 
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One  Hundred  and  Tenth  street,  between  the  Second 
and  Sixth  avenues.  Regulating,  grading,  set- 
ting curb  and  gutter,  and  flagging.  Contract 
dated  May  20,  1861. 

This  work  is  nearly  completed. 

Ninth  avenue,  from  Broadway  to  Eighty-sixth  street. 

Kegulating  and  grading.  Contract  dated,  De- 
cember 6,  1860. 

The  contractor  on  this  work  broke  down,  and 
his  securities  are  now  proceeding  with  the 
work.  About  one-third  of  this  work  has  been 
done. 

Diamond  Reef,  blasting  and  removing.  Contract  dated 
January  26,  1856. 

Little  or  no  work  has  been  done  this  season, 
for  the  same  reason  as  before  stated  in  regard 
to  Coenties  Reef.   This  work  is  nearly  finished. 

Eighty-third  street,  between  Eighth  and  Tenth  avenues. 

Regulating  and  grading.  Contract  dated  May 
18,  1861. 

This  work  is  under  contract  to  the  same 
contractors  as  the  Tenth  avenue,  and  is  in  the 
same  condition  as  that  avenue.  About  one- 
half  the  work  has  been  done. 

Broadway,  from  Fifty-ninth  to  Seventieth  streets.  Regu- 
lating, grading,  setting  curb  and  gutter,  and 
flagging.    Contract  dated  December  6,  1861. 

This  work  is  about  one-half  done,  and  it  is 
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highly  important  that  this  work  should  be 
completed  as  soon  as  possible,  as  it  is  a  main 
avenue  of  travel.  The  time  for  completing 
the  work  has  expired  on  all  the  before  men- 
tioned works,  except  regulating  Fifth  avenue, 
from  Eighty-sixth  street  to.  Mount  Morris 
Square,  First  avenue,  regulating  first  section, 
and  Tenth  avenue,  regulating,  from  Seventy- 
first  to  Eighty-sixth  streets, 

Conti'acts  made  during  the  year  1862,  and  not  completed. 

One  Hundred  and  Seventeenth  street,  between  the 
Third  and  Fourth  avenues.  Regulating  curb 
and  gutter  and  flagging.  Contract  dated  April 
24,  1862. 

This  work  is  nearly  completed,  and  the  time 
for  completing  the  contract  has  expired. 

Filling  lots  between  Seventy-ninth  and 
Eightieth  streets,  and  Second  and  Third  ave- 
nues. Contract  dated  July  11,  1862.  But 
a  small  part  of  this  work  has  been  done ;  the 
time  for  completing  the  contract  has  expired. 
As  this  work  is  to  abate  a  nuisance,  measures 
should  be  taken  for  its  completion. 

One  Hundred  and  Tenth  street,  between  Sixth  and 
Ninth  avenues  ;  regulating  and  grading.  Con- 
tract dated  August  8,  1862.  This  work  is 
progressing  slowly. 

In  consequence  of  the  unsettled  state  of  the 
country  for  the  last  year,  the  public  works 
have,  in  many  instances,  progressed  slowly. 
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An  evil  that  works  injuriously,  in  my  opinion,  in  the 
matter  of  contracts,  is  the  frequent  assignments  that  are 
made  by  the  contractors,  assigning  all  the  moneys  to 
grow  due  under  their  contracts,  which  is  generally  under- 
stood as  assigning  the  contracts.  Or,  in  other  words,  the 
assignee  takes  charge  of  the  \vorks,  and  proceeds  in  the 
place  of  the  contractor.  Frequently,  several  parties,  dur- 
ing the  progress  of  the  w^ork,  act  in  the  place  of  the  con- 
tractor, and  frequently  assignments  are  made  before  the 
contractor  has  done  any  work  under  his  contract,  and  he 
never  sees  or  takes  any  interest  in  the  matter,  and  it  is 
difficult  to  ascertain  who  is  acting  as  contractor.  In  my 
opinion,  a  stop  should  be  placed  on  the  whole  matter,  and 
the  contractor  should  be  compelled  to  proceed  with  his 
contract. 

In  my  report  of  December  last,  I  called  attention  to  the 
matter  of  closing  Observatory  place,  and  I  call  attention 
again  to  the  matter. 


Assessment  Lists  confirmed  for  the  year  1862. 
Januar}^  5,  10th  avenue,  regulating,  54th  street  to  Broad- 
way. 

"     22,  2d  avenue,  flagging,  35th  to  45th  streets. 

10th  avenue,  C.  G.  &  F.,  54th  street  to  Broad- 
way. 

"      '*   53d  and  56th  streets,  filling  sunken  lots,  3d  to 
4tli  avenue. 

31,  84th  street,  K.  G.  C.  G.  &  F.,  4th  to  5th 
avenues. 

"  53d  and  55th  streets,  fencing,  3d  to  4th  avenue. 
"   37th  street,  fencing,  2d  to  3d  avenue. 
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January  31,  83d  street,  fencing,  cor.  4th  avenue. 
"      "   Broadway,  fencing,  53d  and  54th  streets. 
"      "   Avenue  B,  fencing,  No.  244. 
"      "   56th  street,  R.  &  G.,  5th  to  6th  avenue. 

"   54th  street,  R.  G.  C.  G.  &  F.,  10th  to  11th 
avenue. 

Feb'y  12,  34th  street,  flagging,  2d  to  3d  avenue. 
"      "   42d  street,  flagging,  6th  to  7th  avenue. 

"   Reade  street,  fencing,  Hudson  to  Greenwich 
street. 

"      "   Reade  street,  flagging,  Hudson  to  Greenwich 
street. 

"      "   45th  street,  fencing,  5th  to  6t]i  avenue. 
"      "    5th  avenue,  fencing,  45th  to  46th  street. 
"      "    46th  street,  fencing,  5th  to  6th  avenue. 
"      "    Church  and  Leonard  streets,  fencing,  south-east 
corner. 

"      *'   34th  street,  fencing,  Lexington  to  2d  avenue. 
"   26th  street,  fencing,  7th  to  8th  avenue. 
"    2 1st  street,  1st  to  2d  avenue. 
"      "    35th  street,  fencing  3d  to  Lexington  avenue. 
"      "   36th  street,  fencing,  3d  to  Lexington  avenue. 
"      "    22d  street,  flagging,  1st  to  2d  avenue. 
March  4,    53d  and  56th  streets,  filHng  sunken  lots,  4th 
to  5th  avenue. 
"     17,  56th  street,  R.  G.  C.  G.  &  F.,  8th  to  9th  avenue 
April  23,  45th  street,  C.G.  &  F.,  9th  to  11th  avenue. 
May    22,  Sth  avenue,  R.  &  G.,  59th  to  S2d  street. 
July     2,  Lexington  avenue,  flagging,  42d  to  57th  street. 
25,  59th  street,  R.  G.  C.  G.  &  F.,  5th  to  Sth  avenue. 
"    28,  10th  avenue,  filling  sunken  lots,  40th  to  41st 
streets. 
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August  8,  55th  street,  R.  &  Gr.,  6th  to  7th  avenues. 

"   32d  and  "  33d  streets,  fencing  vacant  lots,  10th 
to  11th  avenue. 
"      "   49th  street,  fenchig  vacant  lots,  cor.  7th  avenue 
"    50th  street,  fencmg  vacant  lots,  Sth  to  9th 
avenue. 

"      "   54th  street,  fencing  vacant  lots,  7th  to  9th 
avenue. 

"      "    30th  street,  flagging,  N.W.  cor.  Madison  avenue. 
"      "    53d  street,  C.  G.  &  F.,  4th  to  5th  avenues. 
Sept.    4,  59th  street,  R.  G.  C.  G.  &  F.,  4th  to  5th  avenue. 
15,  11th  avenue,  filling  sunken  lots,  40th  to  41st 
street. 

Oct.    31,  37th  street,  flagging,  &c.,  Madison  and  Lexing- 
ton avenues. 

"      "   4th  avenue,  flagging,  &c.,  35th  and  3Sth  streets. 
Nov.  17,  56th  street,  R.  G.C.  G.  &  F.,  Broadway  to  Sth 
avenue. 

28,  Reade  and  Duane  streets,  flagging,  Chatham  to 
Centre  streets. 
Dec.     6,  92d  street,  R.  G.  C.  G.  &  F.,  5th  to  2d  avenue. 
11,  61st  street,  R.  &  G.,  2d  avenue  to  East  River. 
"      "   58th  street,  R.  G.  C.  &  G.,  9th  avenue  to  Hud- 
son river. 

"      "   58th  street,  R.  G.  C.  &  G.,  5th  to  7th  avenue. 

Assessment  Lists  not  confirmed  for  the  year  1862. 

3d  avenue,  regulating  and  grading,  86th  to  110th  street. 
Chambers  street,  R.  G.  C.  &  G.,  Chatham  street  to  East 
river. 

11th  avenue,  C.  G.  &  F.,  48th  to  53d  street. 


63 


4th  avenue,  E.  &  G.,  71st  to  79th  street. 

S.  E.  cor.  Pearl  and  Chambers  streets,  fencing  vacant  lots, 

and  other  streets. 
59th  street,  R.  G.  C.  &  G.,  10th  avenue  to  Hudson  river. 
78th  street,  R.  &  G.,  3d  avenue  to  East  river. 
5th  avenue,  R.  G.  C.  G.  &  F.,  61st  to  86th  streets. 
84th  street,  R.  &  G.,  8th  avenue  to  Broadway. 
9th  avenue,  C.  G.  &  F.,  between  54th  and  64th  streets. 
6th  avenue,  flagging  and  fencing,  between  41st  and  42d 

streets. 

Recajntulettion  for  the  year  1862. 

Total  amount  of  work  done  in  this  bureau, 
as  per  Surveyor's  returns,  &c.,  for  the 
year  1862...,  ,   $421,040  47 

Total  amount  retained  for  amounts  heretofore 
paid,  excess  of  inspection,  and  70  per 
cent,  payments   163,693  48 

Total  amount  of 'vouchers  issued. .    $257,346  99 

Bureau  of  Street  Improvements,  ) 
New  York,  December  31, 1862.  > 

E.  EWEN, 


Superintendent  of  Street  Iwprovements, 
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RETURN  of  Vouchers  issued  and  Work  done  in  the  Bureau  of  Street 


the  Quarter  ending  December  31,  1862. 


No.  OF 
Vouch'r 

Date. 
1862. 

For  What  Purpose. 

To  Whom  Issued. 

1148 

Oct.  1. 

James  H.  Foster,  General  Inspector. 

1149 

<(  a 

Pay-roll  of  In'^pector'' 

Inspector<5  of  Contract  Work 

1150 

"  2. 

Furnishing  monument  stones,  kc  

1151 

"  6. 

9th  av. ,  R.  &  G. ,  B'way  to  86th  street. 

1152 

il  a 

58th  St.,  R.  G.  C.  G.  &F.  5th  to  7th av. 

1153 

a  (f 

30th  St.  flag,  north-west  cor.  Mad.  av. 

do  do 

1154 

(I  i( 

Contingencies  Street  Department  

1155 

1156 

.  u 

Furnishing  monument  stones,  kc  

1157 

'■  8. 

Chambers  st.  flag,  cor.  William  St. . . 

1158 

Kingsley,  Keeny  &  Co.,  contractors. 

1159 

"  13. 

8th  av.,  R.  &  G.  82a  to  102d  st  

Geo.  A.  Buckingham  &  Co. ,  do 

1160 

11  (t 

56thst.R.G.C.&G.,ethav.  toHud.Riv. 

Michael  Casey,                     do  . 

1161 

"  " 

58thst.  R.G.C.&G.  .9th av.to  Hud.Riv. 

1162 

u  a 

11th  avenue,  flag.  48th  to  531  street. . 

Edwin  Smith,  do   

1163 

do  do 

1164 

Setting  Monument  Stones  

A.  D.  &  N.  Ewen,  surveyors  

1165 

"  16. 

4th  av. ,  R.  &  G. ,  71st  lo  79th  street. . 

1166 

"  21. 

! 

58th  St. ,  R.  G.  C.  G.  &  F. ,  5th  to  7th  av. 
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Improvements,  under  the  Street  Department  of  the  City  of  New  York,  for 


Work  Done. 


26  working  days  (1)  

Extra  expenses  incurred  from 
Julyl  to  Sept.  30  


622  working  days  (28)  , 
30  monument  stones. , 
4  cartages  


1,500  vards  rock  

1,820  feet  profiles  (1  line) 
1,820  "      "  (2&31ine) 
1.720  "   R.  G.  C.  G.  andF 

126  '•  flagging  

3,652  "   map  fronts  , 


113  feet  flagging.  .. 
120       map  fronts. 


Visiting  works,  postage,  <S:c. . 

86  feet  new  curbstone  

211  "  old       do  re.sei 


$2  50 


11  monument  stones. 
2  cartages  


1 .066  square  feet  flagging  

Repairing  sidewalks  cor.  59tl 

St.  and  6th  avenue.  

Rei)airing  sidewalks,  59tli  st. 

bet.  5th  and  6th  avenues. . . 


1.877  yards  earth. 
1,523    "  rock.. 
608    "  filling. 


833    "  rock  

3,000    "  filling  

1,600  feet  curb  and  gutter. 
97  feet  culverts  


1,950  feet  profiles  (3  lines) . . 
1,9.50  "  gra.,  curb, and  gut. 
4,160  "  map  fronts  


391 
391 
782 
160 
1,026 


profiles  

do   

curb, gutter  &  flag. 

flagging  

map  fronts  


Profilesfor  work  donebyown's 

238  feet  profiles  

24  monument  stones  

1,698  feet  filling  

180    "  culverts  

1 ,342  yards  embankm't  wall . 


2,976    "  filling  

82  6  12  feet  curb  and  gutter 
4,014  feet  flagging  


Amount. 
$  cts. 


65  00 
9  00 


2  00 

2  75 

3  CO 

1 

82  50 
12  00 

67 
3 

11 

3 
3 

10  00 

54  60 
36  40 

189  20 
3  78 

109  56 
40  00 

3 
3 

3  39 
3  60 

30 
6 

25  80 
12  66 

2  75 

3  00 

30  25 
6  00 

12 

4  80 
10  00 

20 
80 
3232^ 

375  40 
1,220  80 
197  60 

60 
25 
50 
1  00 

499  80 
750  00 
800  00 
97  00 

5 
8 
3 

97  50 
156  00 
124  80 

3 
1 

3 
3 

11  73 

3  91 
35  19 

4  80 
30  78 

3 

10  00 

35 
3  50 
75 

594  30 
630  00 
1,006  50 

20 
45 
11 

595  20 
37  17 
441  54 

Carried  forward  $11,048  12  $2,686  36  $8,361  7i  ■ 


Amount.  Amount  Amount  of 
Deducted.  Voucher.  ' 
S        cts.  $        cts.  1 


74  00 
1,244  00 


94  50 
1,005  00 


433  54 


15  50 
38  46 


36  25 
127  92 


1,793 


2,146  80 


30  per  cent 
retained. 
301  50 


Heretofore 
paid. 
91  00 


86  41 


7  14 
240  00 


2,230  80 


1,073  91 


30  per  cent 
retained 
538  14 


30  per  cent 
retained. 
644  04 

Heretofore 
paid, 
97  50 


Heretofore 
paid. 
22  77 


30  per  cent 
retained. 
669  24 

30  per  cent 
retained. 
322  17 


74  00|Con.St.I)p. 
1,244  00  «ts.R  G.&c 


94  50;  Street  Imr 
703  50  Sts.R.G.cViC 


342  54 i  do 

6  9.1 1  do 
15  50;Con.St.Dep 

I 

38  46  St.  Impts. 


36  25 
127  92 


14  80 


do 


1,255  66  Sts.R.G.\r 


1,502  7f 


280  80 


63  64 


7  14 
240  00 


1,561  56 


751  74 


do 


St.  Impts. 
do 


Sts.R.G.&c 


do 
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RETURN  of  Vouchers  issued  and  Work  done  in  the  Bureau  of  Street 
the  Quarter  ending  December  31,  1862. 


No.  OF 

Vouch'b 


Date. 
1862. 


For  "What  Purpose. 


To  Whom  Issued. 


1167 

1168 

1169 
1170 
1171 


1172 


1173 


1174 


Inspecting  Contract  Work, 
do  do       do  . 


Contingencies  Street  Department  

Pay-roll  of  Inspectors  

9th  av. ,  R.  &  G. .  Broadway  to  86th  st. 


th  st..flag&reflag,Mad.toLex.av  \ 
4thav.,'       do        35lhto38thst.  J 


4th  av.,  R.  &  G.  71st  to  79th  street.  . 


Chamber  st.  &  James  Slip.R.  &G.,  set 
&  reset  C.  &  G. ,  bet.  Chatham  street 
and  East  river  


James  H.  Foster,  General  Inspector. 
James  Murray,       do  do 

Edward  Ewen,  Supt.  Street  Imp't.'. 

Inspectors  of  Contract  Work  

Andrew  J.  Hackley,  contractor  


Michael  Mahouey,  dp 


Robert  J.  Dodge,  surveyor 


Isaac  T.  Ludlam,  do 


1175  ! 
1176 


1177 


1178 


1179 


1180 


15 


Furnishing  glass  street  signs  j  Alexander  Brandon  

I 

.Setting  monument  stones  j  A.  D.  &  X.  Ewen.  surveyors. 


59thst.,R.G.C. &G.,10thav.  to H.  R.  I  Robert  J.  Dodge,  surveyor. 


«  18 


5thav.,R.,G.,C.,G.&F.,61.stto86thst.iRo.=well  Graves,  do 


8th  av.,  R.  &  G.  82d  to  1021  street. ..  Kieo.  A.  Buckingham  k  Co.,  contr's. 


56thst.  ,R.  ,G.  ,C.  ,G. &F.  ,B'  way  to  8th  av ;  Thomas  Cosgrove .  contractor. 
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Improvements,  under  the  Street  Department  of  the  city  of  New  York,  for 


"Work  Doxe. 


Amoot. 


S  1$ 


Amocnt. 
1$  cts. 


AMorjrr  Aiiorvr  of 
Deducted.  Voucher. 
$        cts  S  cts. 


Brought  forward  

5  working  days  (1) . 
22     "  "  (1). 


2  50! 
2  50 


Visiting  works, postage,  kc. 
549  working  days  (22)  . . 


146  feet  dry  culverts 


210  yards  earth  excavated. 

4    "  rock   

3,630  8-12  feet  flagging  laid. . 
1,3516-12  "      do  relaid 

2,094  feet  reg  and  grade.... 
2,094       profiles  (5  lines).. 
16,599  "   map  fronts  


5,138 
4.250 


profiles  (3  lines) . . 
do   tnro'  centre 

of  street  

9.080  feet  map  fronts  

117  Glass  street  signs  put  up 
in  New  Chambers  and 

other  streets  

.Setting  and  resetting  24  monu- 
ment stones  at  the  intersec- 
tion of  the  following  streets 
and  avenues  :  3d  avenue  and 
63  I.  64th,  65th,  65th,  67th. 
68th,  69th,  71st,  72 J,  74th, 
75th,  76th,  77th,  7Slh,  80th. 
87th,  88th,  89th,  90th,  92d, 
93d,  94th,  9Sth,  and  99th 

streets  

1,500  feet  profiles  (3  lines) 
1.500  "  R.  G.  C.  &  G.... 
3,252  "   map  fronts  


25 


6,6;3  "   profiles  (3  lines).. 
6,673  "       do     (5  lines).. 
34,196  "  map  fronts  and  as- 
sessment list  

6,673  feet  R.  G.  C.  G.  &  F... 


va 


80( 


earth, 
rock . . 


8.906    "  filling  

736 10-12  feet  curb  and  gut- 
ter set  

3  9-12  feet  new  curb  

3,156  8-12  '•   flagging  laid. . 

84  feet  dry  culverts  

55  "   curb  &  gutter  reset.  I 


Carried  forward. 


12  50' 
55  00 : 


11,048  12 


2  00 

67 

469  00 

2  00 

292  00 

10 

21  00 

1  00 

4  00 

317  68 

1 

13  52 

5 

104  70 

7 

146  58 

3 

497  97 

5 

256  90 

8 

340  00 

3 

272  40 

10  00 
5 
8 
3 

75  00 
120  00 
97  56 

5 
7 

333  65 
467  11 

3 
11 

1,025  88 
734  03 

20 
80 
1  50 

193  40 
645  60 
93  00 

50 
16 



11  00 
1,424  96 

48 

32 

UK 

1  00 

353  68 
1  20 
370  91 
84  00 

3  30 

2,686  36 


67  50 
16  00 
098  00 


761  00 


356  20 


749  25 


29  25 


!30  per  cent 
retained, 
228  30 


240  00 


292 


I  Heretofore 
1  paid, 


2,560 


'Heretofore 
j  paid.  I 
(,       600  56i 


30  per  cent 
j  retained, 
932  00       279  60 


Excess  of 
Inspection. 
482  00 


8,361  76 

67  50 
16  00 
1,098  00 

532  70 


356  20 


749  25 


869  30 


Con.St.Dp. 
do 

Sts.R.G.&i 


do 


do 


do 


29  25  Street  Imi- 


240  00 


217  56 


1,960  11 


1.767  05 


Sts.R.G.ic 


do 


$21,268  90'  $4,351  82:  816,917  081 
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RETURN  of  Vouchers  issued 'and  Work  done  in  the  Bureau  of  Street 
the  Quarter  ending  December  31,  1862. 


Date. 
1862. 


For  What  Purpose. 


Nov.  ?2. 


!  Fenc  ing  vacant  lots  Nns .  414 , 41 6  &  418 
Pearl  st. ,  9th  av. .  59th  and  60th  sts. ; 
40th St., bet.  10th and  11th avs. ;  42d 
and  43d  sts . ,  bet.  lOthand  llth  avs. ; 
36th  St  ,  near  2d  ave. ;  30th  st. ,  near 
2d  av.;  cor.  38th  st.  and  4th  avenue; 
42d  St. ,  bet.  8th  and  9th  avs.  ;  58th 
St. ,  bet.  Broadway  and  7th  av. ;  59th 
St.,  bet.  Broadway  and  7th  av. ;  and 
7th  av.,  bet.  58th  and  59th  streets. 
Sth  street ,  R.  &  G. ,  3d  av.  to  East  riv. . 


Setting  monumeut  stones  

"  Pay-roll  of  Inspectors  

!  Inspecting  contract  work  

I  Contingencies,  Street  Department  

4.  j  Reade  &  Duane ,  flag ,  bet  .Chat .  &  Centre 
do  do  do 


To  TThoji  Issued. 


John  T.  Dodge,  surveyor. 


do 


do 


A.  D.  &  X.  Ewen,  surveyors  

Inspectors  of  contract  work  

James  Hurray,  general  inspector. . , 
Edward  Ewen,  Siipt.  Street  Imp'ts. 

Michael  Mahoney.  contractor  

Austin  D.  Ewen.  surveyor  


54th  street,  flag,  bet.  Sth  and  9th  avs.  John  S.  ^Masterson,  contractor. 
55th   do    *  do  bet.  10th  &  llth  avs.  John  McGraue,  do 
35lhst.,rep.hole,bet.  21  and  3d  avs.lJeremiahMahonev,  do 
56thst.,R.,G..C.&G.9thav.toH.R.|.Michael  Casey,    '  do 


92d  St.,  R.  G.  C.  G.&F.,  5th  to  2d  av.  John  S.  Masterson, 


do 


84th  street,  R.  &G.,  Sth  av.  to B' way.  iJohn  T.  Dodge,  surveyor. 


6th  av. ,  fence  &  flag  v.  lot,  50  feet  from  iJohu  J.  Serrell,  do 
41st  street ;  9th  avenue ,  C. ,  G.  &  F. , 
54th  to  64th  street. 


37th  St., flag  &  reflag.  Mad.  to  Lex.avs. 
4th av.,reflag,  35th  to  38th  streets. 

llth  av. ,  fill  sunken  lots,  40th  to  41st  st 


do 


do 
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Improvements,  under  the  Street  Department  of  the  city  of  New  York,  for 


Work  Done. 


Amount.  !  Amount. 
$        cts.  $  cts. 


Amount  Amount  of 
Deducted.  |  Voucher. 
$        cts.|$  cts. 


Appropr' 


Brought  forward  

1.965  feet  proflies  and  plans. 

IJll  "  fencing  

1.965  "  map  fronts  and  as- 
sessraeut  list  


2,994  feet  profiles  (3  lines) . . 
2.999  "  street  regulated. . . 
6,190  "   may- fronts, &c.... 


24  monument  stones  

470  working  days  

25  working  days  

Visiting  works,  postage,  &c. . 

4,852  feet  flagging  

488  "  tlo   

481  "  map  fronts  


Repairing  sidewalk  

Repairing  sidewalks  

Repairing  hole  in  sidewalk. 

592  yards  earth  

798    "  rock   


2,216    "  earth  

673    "  rock  

19.873    "  filling  

1.162  8-12  feet  curb  and  gut 

ter  set  

1,650  feet  curb  and  gutter  re 

set  

4,912  8-12  feet  flagging  laid. . 


2.230  4-12  do  relaid 

123  6-12  ' '   dry  culverts . . 

2.262  feet  profiles  (3  lines) . . 

2,262  "  regulating  

5.033  "  map  fronts  and  as- 
sessment list  


2,610  feet  profiles  

3.353  4-12  feet  curb,  gutter, 
and  flag  

49  feet  flagging  

49  "  fencing  

5.338  "  map  fronts. ... 


907 feet  flagging.. .. 
1,222  "    map  fronts. 


9  lots  filled ,  equal  to  2 ,500 
feet  each  


10  00 
2  00 
2  50 


Carried  forward. 


3  00 


19  65 
51  33 


58  95 


149  70 
149  95 
185  70 


14  64 
14  43 


88  80 
478  80 


443  20 
538  40 
4,769  52 

511  58 

165  00 

786  031 


10 

223  03 

2  00 

247  00 

5 

113  10 

5 

113  10 

3 

150  99 

4 

104  40 

150  88 

3 

1  47 

3 

1  47 

3 

leo  14 

3 

27  21 

3 

36  66 

27  00 ! 


21,268  90 


129  93 


4,351  82;  16,917  08 


129  93 


485  35 
2-10  00 
940  00, 
62  501 
16  00  i 
460  94 i 


29  07 
13  00 
38  00 
3  00 


Heretofore 
paid, 
149  70 


567  60 


,683  76 


377  19 


418  36 
63  87 


30  percent 
retained, 
170  28 


Surveyor's 
certific'tes 
130  00 
Excess  of 
Inspection 
230  00 
Heretofore 
paid, 
5.380  89 


Heretofore 
paid. 
113  10 


$32,797  47  $10,525  79  $22,271  68 


5ts.R.G.&( 


335  65 1  do 
240  00  street  Imp 
940  OOlSts.R.G.Jtc 

C2  50  Con. St. Dp. 

16  00>  ,io 
460  94  Sts.R.G  kc 


29  07 i  do 
]3  00  Street  Imp 
38  00:  <i() 
3  ou;  do 


97  32  Sts.R.G.&< 


1,942  87 


418  36 
63  87 


do 


do 
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R  E  T  U  K  N  of  Vouchers  issued  and  Work  done  in  the  Bureau  of  Street 
the  Quarter  ending  December  31,  1862. 


No.  OF 
Vouch'r. 

Date. 
1862. 

For  What  Purpose. 

To  Whom  Issued. 

1198 

Dec.  13. 

8th  av.,  R.  &  G.,  82d  to  102d  street.. 

Geo.  A.  Buckingham  &  Co.,  contract"!* 

1199 

9th  av. ,  R.  &  G. ,  B'way  to  86th  street 

1200 

58th  St. ,  R.  G.  C.  G.  &  F. ,  5th  to  7th  av 

1201 

((  (( 

61st  St.,  R.  &  G.  2d  av.  to  F^.<»t  river. 

1202 

58th  St. ,  R.  G.  C.  &  G. ,  9th  av.  to  H.  R. 

1203 

"  h. 

8th  av. .  R.     G. ,  82d  to  1021  st  

10thav.,R.  &G.,71st  to  86th street 
ooth  St. ,  K.G.L.&G. ,  9th  a\ .  to  H.  K. 

1204 

"  16. 

Contingencies,  Street  Department  

R.  H.  Clifford  

1205 

do  do   

1206 

"  20- 

92d  street ,  R .  ,G.  ,C.  ,G .  &  F.  ,2d  to  5  th  av 

1207 

((  (( 

Broadway  ,R.G.C.G.&F .  ,59th  to  70th  st 

Patricic  Gallagher.  do   

1208 

"  .22 

Contingencies,  Street  Department  

Edward  Ewen,  Sup.  Street  Improv's 
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Improvements,  under  the  Street  Department  of  the  city  of  New  York,  for 


Work  Done. 


Amount. 
$  cts. 


Amount. 
$  cts. 


Amount 
Deduci-ed 
$  cts. 


Amount  of 
Voucher. 
$  cts. 


Brought  forward., 
248  feet  map  fronts 


376  yards  earth . 
557    *'     rock  . 


100 
318 


earth, 
rock  . 


2,169 
21,816 
35,976 


earth  

rock  

filling  

3,482  6-12  feet  curb  and  gut- 
ter set   


14,264  feel  flagging  laid. 
507       dry  culverts. 


12,967  vards  earth. 
7,386    "  rock.. 


13,085  "  earth. 
19,540  rock  . 


3,893  feet  curb  and  gutter  set 


326       dry  culverts. 


10  certificates,  work  done 
by  contractors  

10  certificates,  work  done 
by  contractors  

10  certificates,  work  done 
by  contractor^  


20  75  20 

80         445  60 


16%  16  75 
67         213  06 


iC.ftra  services  writing  up  the 
hooks  in  the  Bureau  of  Street 
Improvements,  6  months. . . 
Performing  duties  of  Inspector 
of  Sidew'ks  and  other  serv- 
ices   

Settlement  of  damages  claimed 
in  the  matter  of  regulating, 
grading,  curb,  gutter,  and 
flagging  in  92d  street,  bet. 

the  2d  and  5th  avenues  

1.190  yards  earth  

3,306    "  rock  

407  feet  curb  and  gutter  sot 

Visiting  contract  works,  post- 
age, &c  


Total . 


mi 

75 
20 

45 


11 

1  75 

59  >^ 
153^ 
62 

44 

2  00 

10  00 
10  00 
10  00 


406  69 
16,362  00 
7,195  20 

1,567  12 


1,569  04 
887  25 


1.928  84 
4,394  67 


2,028  17 
12,114  80 

1,712  92 

652  00 


100  00 
100  00 
100  00 


32,797  07 
34  44 

520  80 


10.525  79 


119  00 
1,322  40 
154  66 


22,271  68 
34  44 


Sts.R.G.&c 


30  percent! 
retained,  i 

156  24^  S64  56 j  do 
|30  percent!  [ 
I  retained,  1  i 

229  81         68  94  160  87 i  do 


Surveyor's 
certific'tes 
160  00 
Excess  of 
Inspection, 
1,606  00 
Heretofore 
paid , 
19,591  15j 
Heretofore  j 
paid, 
4,426  45 
Surveyor's 
certific'tes 
80  00 
Excess  of 
Inspection. 

678  00 
Heretofore 
paid, 
9,912  18 


27,987  30 
6,323  51 


16,507  89 


300  00 


125  00 
125  00 


30  percent 
I  retained. 
1,596  061       478  81 


15  001 


$86,922  28! $47,683  56 


5.837  71 


300  00 
125  00 
125  00 

360  CO 

1,117  25 
15  00 


>,238  72 


<i0 


Ccaa.St.Dp. 


St.  Impts. 

Sts.R.G.&c 
Con.  St.  Dp. 


7-2 
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Street  Depart3ient,  > 
BuREAL'  OF  Wharves,  Piers,  and  Slips.  > 

Xew  York,  December  31,  1562. 

Charles  G.  Cornell,  Esq.,  Street  Commissioner: 

Sir — In  compliance  with  instructions  contained  in  your 
circular  letter  of  December  11,  I  herewith  transmit  the 
iburth  Quarterly  Eepon  for  the  year  1562,  showing  the 
transactions  of  this  bureau  for  the  three  mouths,  ending 
December  31,  1562. 

In  statement  marked  A,"  I  have  given  a  detailed  ac- 
count of  the  total  amount  of  the  expenditures,  and  the 
application  of  the  same,  for  the  quarter,  amounting  to 
thirty-seven  thousand  three  hundred  and  three  dollars  and 
ten  cents  ($37,303.10)  drawn  upon  appropriations,  as  fol- 
lows : 

Appropriation,  Wharves,  Piers,  and  Slips  $36,oo3  10 

Sunken  vessels,  removing   750  00 


$37,303  10 


Statement  "B"  shows  the  appropriations  upon  which 

vouchers  have  been  drawn,  the  total  amount  of  vouchers 
« 

drawn  during  the  year,  the  existing  liabilities,  together  with 
the  available  balances  of  the  appropriarions,  as  follows  : 

WhaiTes,  Piers,  and  Slips  $39,565  50 

Sunken  vessels,  removing   350  00 

Respectfully. 

GEORGE  WHITE, 

Superintendent  of  Wharves. 
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Statement,  showing  the  Expenditures  of  the  SuiJerintendent 
of  Wharves,  Piers,  and  Slips,  for  the  Fourth  Quarter  of  the 
year,  ending  December  31,  1862. 


Pier  No.  5,  East  River   $246  53 


(( 

6, 

280  25 

(( 

7, 

(( 

336  38 

<( 

15, 

(( 

  752  79 

<( 

18, 

(( 

  247  78 

il 

32, 

li 

  200  85 

li 

33, 

(4 

  243  50 

37, 

i( 

  765  91 

(( 

38, 

U 

  269  10 

(( 

40, 

i( 

  269  77 

(( 

41, 

(( 

  557  66 

(( 

44, 

U 

  532  75 

(t 

46, 

(( 

  28  75 

(( 

48, 

(( 

  517  13 

(( 

52, 

  348  49 

(t 

53, 

(( 

^    500  00 

a 

54, 

(( 

  250  00 

55, 

il 

  283  00 

il 

61, 

11 

  271  92 

(( 

62, 

11 

  500  50 

(( 

12, 

  234  77 

<< 

31, 

  241  27 

35, 

  434  70 

36, 

  512  45 

(( 

40, 

  89  60 

<( 

45, 

  23  15 

(< 

46, 

  270  00 
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Pier  Fifth  street,  East  Kiver   824  92 

•*  Thirty-seventh  street,  East  River,    498  78 
"  Thirty-eighth  •    "           "  498  50 
*'  Twenty-eighth  street.  North  Riv- 
er                                             690  59 

Pier  Thirty-seventh    street.  North 

River   449  10 

Pier  Forty-seventh  street.  North  Riv- 
er  260  50 

Pier  Fifty-ninth  street.  North  River,  19,263  00 

Bulkhead  between  piers  4  and  5,  East 

River   21  61 

Bulkhead  between  piers  31  and  32, 

North  River   240  25 

Slip  between  piers  4  and  5,  East 

River   1,725  60 

Slip  between  piers  51  and  52,  North 

River   250  00 

Slip  betw^een  piers  52  and  53,  North 

River   250  00 

Slip  foot  of  Fourteenth  street.  North 

River.  .   250  00 

SHp  between  Twenty-seventh  and 
Twenty-eighth  streets,  North  Riv- 
er   250  00 

Slip  betw^een   Twenty -eighth  and 

Twenty-ninth  streets.  North  River,    250  00 

Slip  between  Twenty-ninth  and  Thir- 
tieth streets,  North  River   250  00 

Slip  between  Thirtieth  and  Thirty- 
first  streets.  North  River   250  00 

Office  Superintendent  Wharves   125  00 
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Account  of  Float  Stages   53  00 

Tools  74  25 

Carting  and  Towing   99  50 

Small  Eepairs   1,235  50 

Timber  Inspection  - ^  -  -   284  00 


24,871  71 


Total 


$37,303  10 


77 


Statement,  showing  the  Ajypropriations  ujion  which  Vouchers  have 
been  draion  ly  the  Superintendent  of  Wharves;  the  amount  of 
Vouchers  drawn.,  together  with  the  available  Balances.,  JJecemher 
31,  1862. 


A2J2)ropriation,  SunJcen  Vessels  Eemoving. 

Balance  unexpended,  December  31,  18G1.. 
Amount  of  Vouchers  drawn   . . . 


Balance  available 


Aptpropriation.,  Wharves,  Piers.,  and  Slips. 

Balance  unexpended,  December  31,  1861.. 

Appropriation  for  1802  

Collected   by  Comptroller  from  private 
owners  

Total  appropriation  for  1862  


Amount  of  A^ouchers  for  four  Quar-  i 

ters  $104,722  28 

Paid  by  Comptroller   1,200  00 

"    *21,451  2G 


Balance  unexpended. 


Liabilities 


Balance  available. 


,568  50 


*This  amount,  I  iitn  iaformed  by  the  Chief  Clerk  of  this  Department,  has  been  paid  by  the 
Comptroller  upon  a  judgment  obtained  against  the  city. 


4 
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Street  Department,  Bureau  of  Roads, 
New  York,  December  31,  1862. 

C  Gr.  Cornell,  Esq.,  Street  Commissioner : 

Sir — In  compliance  with  the  requirements  contained  in 
your  circular  of  the  11th  instant,  I  transmit  report  of  the 
business  transacted  in  this  bureau,  during  the  fourth  quar- 
ter of  the  year  1862,  terminating  this  day  ;  including,  also, 
a  summary  of  the  same  for  the  entire  year. 

The  summary  exhibits  the  quarterly  expenditures  and 
balance  available  of  all  appropriations. 

The  roads,  in  certain  places,  are  in  very  indifferent  con- 
ilition,  and  require  attention,  and  will  require  much  more, 
should  there  occur  a  heavy  rain,  necessitating  the  employ- 
ment often  or  twelve  men. 
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Statement  of  Expexditures  in  the  Bureau  of  Roads  for  the 
Fourth  Quarter,  ending  December  31, 1862;  exhibiting  Voucher 
Numbers,  in  whose  favor,  for  what  purpose,  and  amount  drawn; 
also,  a  Summary  of  Expenditures  for  the  entire  year: 


1.  Under  Appropriation  for  Roads  and  Ave 
NUES,  Fourth  Quarter. 


In  Whosk  Fav(1r. 


37 

38 

39  ! 

40 

41 

42 


48  j 
49 
50 
51 


For  What  Purpose. 


Peter  Culkin  Limestone  cliips 

Peter  Culkin  Limestone  chips. 

Florence  Driscoll  jStone  

Florence  Driscoll  Stone  

Peter  Culkin  

Charles  E.  Carman. 

Pay-roll  , 

Peter  Culkin  

Patrick  Dunig-an.. 

John  Lynch  

Bartlett  Smith  .... 
Edward  J.  Quirk.  . 
Edward  J.  Quirk.  . 

Peter  Culkin  

Pay-roll,  in  part .  . . 


AppropriaVn  exhausted 

Pay-roll,  in  part  

Peter  Culkin  

Peter  Culkin  

Lawrence  Daly  

Peter  Culkin  

Lawrence  Mangin . . 

John  Walsh  

John  Conglin  

Edward  Roach  

Thomas  Dunn  

James  Connell  

John  C.  Abbott  


Limestone  chips. . 

Gravel  

Laborers  

Limestone  chips. . 

Stone   . 

Loam  , 

Gravel  and  stone. 

Stone   

Stone   

Limestone  chips. . 
Laborers  


$126  00 
63  00 
212  75 
234  25 
63  00 
187  12 
6,362  86 
378  00 
31  50 
20  00 
156  25 
231  75 
200  00 
252  00 
4,918  01 


Laborers  

Limestone  chips  .... 

Limestone  chips  | 

Sewer,  pipe,  and  labor! 

Limestone  chips  j 

Stone  j 

Stone  ! 

wStone  ' 

General  Foreman  ! 

Blacksmith  work  | 

Repairing  tools  i 

Stone  1 


S13,436 
7,572 

126 
63 
22 

126 
15 
10 
12 

228 
41 
14 

232 


49 
33 
00 
00 
77 
00 
00 
50 
00 
00 
64 
21 
50 


Carried  forward  .'  '  $21,900  44 
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1.  Under  Appropriation  for  Roads  and  Ave- 
nues, Fourth  Quarter. 


L\  Wnos>:  Favor. 


Brought  forward.. 

William  Kehoe  

John  Moore  

Peter  Culkin  

Edward  J  Quirk  

Fail-child  &  Walker.. 

Bartlett  Smith  , 

Nathaniel  Jarvis.  

John  Masterson  

James  Rose  

Hazard  Powder  Co . . . 

D.  S.  Annan  

James  Cullen  , 

John  Terrell  , 

James  McNamara . . . 

John  S.  Cullen  

M.  J.  Quigg  

M.  J.  Quigg  

Michael  McGuire .  

Robert  Brunt  


Timothy  Harrington. 


For  What  Purpose. 


Steel  rakes  

Tools  and  repairs. 
Limestone  chips.. 

Stone  

Stone  , 

Gravel  

Gravel  

Stone  , 

Limestone  chips., 
Powder  and  Fuse 

Gravel  

Stone  , 

Stone   

Stone  , 

Gravel  

Timber  

Posts,  labor,  &c. . 

Stone   

Stone   

Stone   


Pay-roll  |  Laborers 

Pay-roll  Laborers 


$21,900  44 
8  25 
239  03 
63  00 
1,250  00 
552  75 
428  00 
40  50 
53  25 
140  00 
4  50 
37  20 
55  00 
18  00 
6  00 
228  75 
69  00 
194  88 
30  00 
47  00 
35  50 
18,671  10 
2,069  77 

$46,141  92 
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2.  Under  Appropriation  for  Second  avenue 

Macadamizing,  above  Sixty-first  street. 

VCH'R 

No. 

Ik  Whose  Favor. 

For  What  Puri'OSE. 

Amount. 

44 

$158  25 

3.  Under  Appropriation  for  Contingencies  of 

Street  Department, 

Vch'r 

No. 

I.v  Whose  Favor. 

For  What  Pcrpose. 

Amount. 

1 

John  McQimdc  

Use  horse  and  wagon. 

^  LyJ  i  \J\j 

18 

John  McQiiade  

Use  horse  and  wagon. 

71  00 

32 

John  McQuado  

Use  horse  and  wagon. 

68  00 

74 

Use  horse  and  wagon. 

95  00 

$341  00 

6 
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Summary  of  Expenditures  for  the  Entire  Year,  1862, 
showing  amount  of  Appropriations,  and  Balance  available, 
January  1,  1863. 


Appropriation,  Roads  and  Avenues  

Expenditures,  first,  second  and  third  quar- 
ter     

Expenditures,  fourth  quarter   

$36,563  51 
13,436  49 

$50,000  00 

Expenditures,  continuation  of  

$32,705  45 



50,000  00 

Appropriation,  Second  avenue  macadamiz- 
ing above  Sixty-first  street,  balance  avail- 
able January  1,  1862  

Expenditures,  fourth  quarter.  

$158  25 

$8,645  67 
158  25 

Balance  available  

$8,487  42 

Appropriation,  Eleventh  avenue,  working 
as  a  countr}^  road,  expenditures,  nothing 
during  the  year. 

Balance  available,  January  1,  1863.. 

$2,701  01 

Expenditures,   drawn   on  Contingencies 
Street  Department,   first,  second,  and 
third  quarters  

$246  00 
95  00 

$341  00 

Respectfully  submitted, 


J.  McQUADE 
Superintendent  of  Roads, 
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Street  Department,  ( 
Bureau  of  Lands  and  Places,  5 

New  York,  Dec.  31,  1862. 

C.  G.  Cornell,  Esq.,  Street  Commissioner : 

Sir— In  compliance  with  the  request  contained  in  your 
circular  letter  of  the  11th  instant,  I  herewith  transmit  a 
statement  of  the  business  done  in  this  bureau  during  the 
fourth  quarter  of  the  present  year,  together  witli  a  general 
summary  of  business  for  the  whole  year,  ending  December 
31, 1862  ;  also  the  amount  of  certified  vouchers,  drawn  by 
me  during  the  same  period,  on  account  of  the  appropriation 
for  Lands  and  Places. 

Battery  Park. — This  park  is  till  occupied  as  a  camp  by 
the  volunteer  regiments  of  the  State, 
and  is  consequently  in  only  fair  con- 
dition. I  have  had  the  walks  and  rail- 
ing repaired,  and  every  thing  put  in  as 
good  order  as  possible. 

The  City  Hall  Park  is  in  very  bad  condition,  on  account 
of  the  barracks,  which  are  erected  there 
also  the  tents  which  are  strewn  around, 
the  new  court-house  which  is  being 
erected  in  the  upper  end  of  the  park. 

Washington  Park  is  in  good  condition  ;  the  walks  have 
been  repaired  and  put  in  good  order, 
and  the  trees  trimmed,  where  necessary. 
I  have  had  new  seats  put  in  the  park, 
and  also  planted  some  fine  trees  in  and 
around  the  park. 
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Mount  Morris  Park  is  all  ready,  as  soon  as  you  deem  it 
proper  and  necessary  to  commence  it. 
There  has  been  expended  out  of  the 
appropriation  for  this  park,  for  the 
purpose  of  having  it  surveyed,  seven 
hundred  and  twenty  dollars  ($720), 
leaving  a  balance  unexpended  of  nine- 
teen thousand  two  hundred  and  eighty 
dollars  ($19,280). 

Tompkins  Park  is  in  good  order.  I  have  had  the  walks 
reflagged  and  put  in  good  condition  ;  it 
will  require  a  railing  around  the  foun- 
tain, as  no  w^ater  has  been  let  in  it  since 
the  park  has  been  put  in  order,  and  the 
fountain  has  become  a  nuisance.  The 
trees  are  doing  well  and  in  good  con- 
dition ;  and  there  will  be  required  a  top- 
dressing  of  manure  for  the  grass-plots 
in  the  spring. 

Union  Square  is  in  good  order ;  the  Avalks  have  been  re- 
paired, and  I  have  had  a  new  privet 
around  the  borders,  and  also  had  a 
large  quantity  of  the  best  rose-bushes 
planted  in  the  flower-beds ;  the  trees 
and  shrubbery  are  all  trimmed  and  in 
good  condition  ;  there  will  be  required 
a  top-dressing  of  manure  for  the  grass- 
plots  next  spring. 


Reservoir  Park  is  in  good  condition.    I  have  had  plant- 
ed shade-trees  in  the  park  and  on  the 
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sidewalks  on  Sixth  avenue,  and  also  the 
best  quality  of  rose-bushes  planted  in 
flower-beds,  and  a  large  quantity  of 
shrubbery  planted  around  the  borders, 
of  the  best  kind.  The  gates  and  rail- 
ing want  repairing ;  it  will  also  re- 
quire some  gravel  and  foundery  ashes 
for  the  walks.  By  having  this  done,  it 
wdll  be  in  the  best  possible  order. 

Third  avenue  and  Seventh  street  Park  is  in  good 
order.  I  have  had  the  privet  and  shrub- 
bery tiimmed,  and  also  had  some  rose- 
bushes planted  and  shade-trees  planted 
on  the  sidewalks  of  the  park. 

East  and  West  Stuyves^nt  Parks. — They  are  in  fine 
condition.  I  have  had  the  trees  and 
shrubbery  trimmed  and  put  in  good 
order,  and  have  had  a  quantity  of  rose- 
bushes placed  in  them,  and  also  some 
fine  shade-trees ;  the  walks  have  been 
repaired  and  put  in  order. 

Fourth  avenue  Parks  are  in  good  order.  I  have  had 
planted  some  rose-bushes  and  shrubbery 
in  the  flower-beds;  they  will  require 
a  top-dressing  of  manure  on  the  plots 
in  the  spring. 

One  Hundred  and  Twentieth  street  and  Third  ave- 
nue Park  is  in  good  condition.  I  have 
had  some  shade-trees  planted,  and  also 
have  had  the  trees  and  shrubbery 
trimmed  and  put  in  order ;  it  will  re- 
quire a  top-dressing  of  manure  for  the 
plots  next  spring. 
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DUANE  STREET,  WeST  BrOADWAY,  AND  FiVE  PoiNTS  PaRKS. 

— The  above-named  parks  are  in  good 
order  and  condition,  with  the  exception 
of  the  Five  Points  Park,  and  it  is  im- 
possible to  do  anything  with  it  until 
there  is  an  iron  railing  placed  around 
it. 

Abingdon  Square  is  in  good  condition ;  the  trees  and  shrub- 
bery are  trimmed  and  in  good  order. 
There  will  be  required  for  this  park  a 
top-dressing  of  manure,  and  also  a  new 
privet  around  the  borders  in  the  spring. 

Christopher  and  Fourth  street  Park  is  in  good  con- 
dition. I  have  had  a  new  privet  plant- 
ed, and  the  trees  and  shrubbery  trimmed 
and  put  in  order ;  it  w^ill  also  re- 
quire to  have  the  railing  painted  this 
spring. 

Madison  Park  is  in  very  good  order ;  the  trees  and  shrub- 
bery have  been  trimmed,  and  are  in 
good  order  and  condition.  There  is  re- 
quired for  this  park  a  flagged  walk 
from  Madison  avenue  to  Broadway  and 
Twenty-third  street,  also  from  Fifth 
avenue  to  Madison  avenue  and  Twenty- 
third  street.  The  railing  around  this 
park  is  in  very  bad  condition,  and  it  is 
so  much  decayed  that  it  is  impossible 
to  repair  it.  I  have  recommended,  in 
all  my  yearly  reports,  a  new  iron  railing 
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far  this  park,  as  it  is  more  required  than 
for  any  other  park  in  the  city. 
Bowling  Green  is  in  good  condition.  I  have  caused  the 
decayed  trees  to  be  removed  and  plant- 
ed others  in  place  of  them,  the  shrub- 
bery trimmed,  the  railing  repaired,  and 
the  park  put  in  good  order. 


Statement  op  Expenditures,  as  shown  hy  certified  Vouchers 
of  Superintendent  of  Lands  and  Places,  for  the  Fourth 
Quarter  of  the  present  year,  endi7ig  December  31,  1862. 


A  mount  of  Appropriation  for  Lands 
and  Places  for  18G2  

Balance  of  Appropriation  for  Lands 
and  Places,  for  1862,  remaining 
unexpended,  January  1,  1862.. 

Transfer,  by  resolution  of  Common 
Council,  December  17,  1862. . . . 

Total  available  amount  of  appro- 
priation for  1862  

Amount  expended  for  the  first,  sec- 
ond, and  third  quarters  

Amount  expended  in  October,  1862 

Amount  expended  in  November, 
1862  

Amount  expended  in  December, 
1862  


Total  amount  of  expenditures  for 
the  year  1862  


Actual  balance  available  Decem- 
ber 31,  1862   


$18,004  15 
2,419  60 

2,612  84 

2,024  S3 


$20,000  00 

■  3,629  46 
2,500  00 


$26,129  46 


25,061  42 


$1,068  00 


Respectfully  submitted, 

EDWARD  COOPER, 
Clerk  Bureau  of  Lands  and  Places. 
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Street  Department,  ^ 
Bureau  of  Lamps  and  Gas.  ) 
New  York,  December  31,  1862. 
Chas.  G.  Cornell,  Esq.,  Street  Commissioner  : 

Sir — In  compliance  with  your  circular  letter  of  the 
11th  instant,  I  herewith  transmit  my  report  of  the  work 
done  and  expenditures  incurred  in  this  bureau  during  the 
quarter  ending  December  31,  1862. 

In  Appendix  marked  A  you  will  find  an  abstract  of  all 
vouchers  certified  by  me  during  the  quarter  ;  in  Appendix 
B  you  will  find  a  statement  showing  the  amounts  paid  for 
gas,  &c.,  to  the  various  police  stations,  public  offices,  &c., 
and  for  fitting,  repairing,  and  lighting  the  public  lamps, 
&c.,  during  the  quarter,  together  with  the  various  amounts 
paid  for  the  same  purposes  during  the  three  preceding 
quarters,  and  the  sum  total  of  each  for  the  whole  year. 
In  Appendix  C  you  will  find  a  statement  of  expenditures, 
as  shown  by  the  certified  vouchers  of  this  bureau,  with  the 
balance  available,  showing  a  total  expenditure  for  the  quar- 
ter of  one  hundred  and  forty-nine  thousand  two  hundred  and 
fifty-three  dollars  and  eighty-seven  cents  (S149,253-roi)-) ; 
and  for  the  year,  of  four  hundred  and  forty-seven  thousand 
nine  hundred  and  fifty-six  dollars  and  eighty-nine  cents 
(S447,956-j-o-o-)5  with  a  balance  unexpended  of  four  thou- 
sand three  hundred  and  nine  dollars  and  eiglity-eight 
cents  ($4,309,-roi)-).  There  are  oustanding  liabilities 
against  the  bureau,  for  work  done  during  the  quarter, 
amounting  to  about  sixteen  hundred  dollars,  which  will 
leave  an  available  balance  of  about  twenty- seven  hundred 
dollars. 

I  also  submit  herewith  a  copy  of  the  estimate,  trans- 
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mitted  to  the  Comptroller,  of  the  amounts  required  for  the 
transaction  of  the  business  of  this  bureau  during  the  year 
1863,  for  which  see  Appendix  D.  Also,  a  Time-table  for 
lighting  and  extinguishing  the  public  lamps,  for  the  year 
1863.    See  Appendix  E. 

You  will  see,  in  the  estimate  for  1863,  that  the  totaj 
amount  required  for  this  bureau  is  nearly  four  hundred 
and  eighty-four  thousand  dollars  ($484,000),  while  in  the 
Comptroller's  Budget,  presented  to  the  Common  Council 
on  the  23d  instant,  I  find  that  the  amount  recommended 
by  him  is  only  four  hundred  and  forty  thousand  dollars 
($440,000),  which  is  eight  thousand  less  dollars  than  was 
actually  expended  during  the  present  year.  Now,  as  we 
commence  the  new^  year,  with  an  increase  of  four  hundred 
and  thirty-one  public  street  lamps  over  the  number  in  the 
city  on  the  first  day  of  January,  1861  ;  and,  as  will  be 
seen  in  another  part  of  this  report,  there  are  resolutions 
now  on  file  in  this  office  and  not  yet  complied  with,  w^hich, 
when  completed,  will  require  the  fitting  up  of,  at  least, 
four  hundred  new  lamps  ;  and  as  the  Common  Council  are 
frequently  passing  resolutions  for  lamps  to  be  fitted  up,  in 
new  streets  in  the  upper  section  of  the  city,  at  the  re- 
quest of  citizens  residing  therein,  it  is  evident  that  the 
amount  required  for  the  coming  year,  will  be  largely  in  ex- 
cess of  the  year  just  past,  hence  I  cannot  see  the  propriety 
nor  the  economy  in  cutting  down  appropriations  which 
are  actually  necessary  to  such  a  degree  that  the  deficiency 
will  have  to  be  inserted,  as  arrears,  in  the  tax  levy  of  the 
succeeding  year.  Again  :  the  business  of  this  bureau  is 
such  that  the  work  cannot  be  stopped  during  any  portion 
of  the  year ;  the  street  lamps  must  be  lighted,  and  the 
public  buildings  and  offices  must  be  supplied  with  gas,  and 
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as  the  charter  expressly  prohibits  the  incurriug  of  any 
expense  whatsoever  unless  an  appropriation  shall  have 
been  previously  made  therefor,  it  is  obvious  that,  in  order 
to  keep  the  streets  and  public  offices  lighted  during  the 
next  winter,  the  work  will  have  to  be  done  in  violation  of 
law  and  of  the  charter,  if  the  appropriation  for  this  bu- 
reau should  be  cut  down  to  the  amount  recommended  by 
the  Comptroller. 

I  would,  therefore,  call  your  attention  to  the  above  facts, 
and  request  that  you  w^ill  urge  upon  the  Common  Coun- 
cil the  propriety  of  passing  upon  the  appropriation  for  this 
bureau,  in  accordance  with  the  amount  asked  for  in  my 
estimate,  hereto  annexed. 

The  contract  with  Edward  Hugh  Browm,  dated  March 
14,  1862,  for  fifteen  hundred  cast-iron  lamp-posts,  is  still 
in  progress,  eight  hundred  and  twenty  having  thus  far  - 
])een  delivered.  Of  the  contract  with  John  F.  Broderick, 
for  fifteen  hundred  gas  lamps,  seven  hundred  have  been  . 
furnished.  The  contract  with  Stephen  Roberts,  for  fifteen 
hundred  gas  lamp-irons,  is  as  mentioned  in  my  last  report ; 
as  is  also  the  contract  with  Alexander  Brandon,  for  repair- 
ing and  reglazing  the  public  lamps.  For  information  as 
to  the  contracts  with  the  several  Gas  Companies,  I  will 
respectfully  refer  you  to  my  previous  reports. 

In  compliance  with  resolutions  of  the  Common  Council, 
and  by  my  direction,  gas  mains  have  been  laid,  and  new 
lamps  fitted  up,  during  the  quarter,  as  follows  : 

The  Manhattan  Gas-light  Company  have  laid  mains  in 
Twenty-fourth  street,  w^est  of  Tenth  avenue. 
Fiftieth  street,  from  old  main,  east  of  Fourth  avenue  to 
Lexington  avenue. 
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Fifty-second  street,  from  old  main,  east  of  Fourth  avenue, 
to  Lexington  avenue. 

Fifty-sixth  street,  north  side,  from  the  First  to  Second 
avenues. 

Eighth  avenue,  west  side,  from  Fifty-ninth  to  Seventy- 
ninth  streets. 

Total  number  of  miles  of  mains  laid  by  the  Man- 
hattan Gas-light  Company,  to  December  31, 
1862,  is  two  hundred  and  forty-one  miles. 

The  Manhattan  Gas-light  Company  have  fated 
the  following  new  lamps,  during  the  quarter  : 

Fifteenth  street,  between  Tenth  and  Eleventh 


avenues   7  lamps 

Thirteenth  avenue,  south-east  corner  of  Horatio 

street   1 

Twenty-seventh  street,  south  side,  between 

Lexington  and  Third  avenues   1  " 

Horatio   street,  between   West    street  and 

Thirteenth  avenue   4  " 

West   street,  north-west  corner  of  Horatio 

street   1  " 

Eleventh  avenue,  north-east  corner  of  Fifteenth 

streets   1  " 

Eleventh  avenue,  south-west  corner  of  Seven- 
teenth street   1  " 

Twelfth  avenue,  north-west  corner  of  Seven- 
teenth street   1  " 

Lexington  avenue,  south-west  corner  of  Fifty- 
second  street,  opposite  a  church. .  2 
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Fifty-fourth  street,  north  side,  between  Fifth 
and  Sixth  avenues,  opposite  a 
hospital   2  lamps 

Sixth  avenue,  north-east  corner  of  Thirty- 
Seventh  street   1  " 

Fifty-seventh  street,  north  side,  near  avenue  A.       1  *' 

Fifty-third  street,  both  sides,  between  Fourth 

and  Fifth  avenues   5  " 

Fifty-second  street,  between  Third  and  Lex- 
ington avenues   2  " 

Fiftieth  street,  between   First  and  Second 

avenues   2 

Forty-seventh  street,  east  of  First  avenue.  2 

First  avenue,  corners  of  Forty-seventh  street  2  " 
Twenty-sixth  street,  north  side,  west  of  Fourth 

avenue   1  " 

Twenty-seventh  street,  north  side,  west  of 

Fourth  avenue   1  " 

Broome  street,  south  side,  between  Wooster 

and  Greene  streets   1  " 

Fiftieth  street,  between  Fourth  and  Lexington 

avenues   1 

Fifty-sixth  street,  between  First  and  second 

avenues   6  " 

Tenth  avenue,  east  side,  between  Fifty-eighth 

and  Fifty-ninth  streets   1  " 

Fifteenth  street,  between  avenues  B  and  C   3  " 

Sixteenth  street,  between  avenues  B  and  C. .  6  " 

Seventeenth  street,  between  avenues  B  and  C  6  " 
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Eighteenth  street,  between  avenues  B  and  C .       6  lamps 

Avenue  C,  from  Fifteenth  to  Eighteenth  streets       5  " 

Avenue  B,  north-east  corner  of  Eighteenth 

streets   1  " 

Forty-second  street,  north  side,  between  Fifth 

and  Sixth  avenues,opposite  a  church       2  " 

Forty-seventh  street,   south    side,  between 

Ninth  and  Tenth  avenues   1  " 

Fifty-fifth  street,  north  side,  between  Third 
and  Lexington  avenues,  opposite  a 
church  - .        2  " 

Clinton  street,  No.  126   1  " 

Number  fitted  up  during  the  quarter, .  80 
Deduct  two  lamps  from  the  Washington 

statue.  Union  Square   2 

Total  number  added  during  the  quarter  78 
Number  of  lamps  burning,  September  30  9624 

Total  number  of  public  lamps,  lighted 
by  the  Manhattan  Gas-light  Com- 
pany, December  31,  1862    9702 


The  Harlem  Gas-light  Company  have  not  laid  any  mains 
during  the  quarter.  The  number  of  miles  of  mains  in  this 
district  is  forty-seven  miles. 

The  Harlem  Company,  however,  have  fitted  up  the  fol- 
lowing new  lamps,  viz. : 

One  Hundred  and  Seventeenth  street,  south 
side,  between  Third  and  Fourth 
avenues   2  lamps 
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One  Hundred  and  Seventeenth  street,  north 
side,  between  Third  and  Fourth 
avenues   o  lamps 

One  Hundred  and  Twenty-fourth  street,  south 
side,  between  Seventh  and  Eighth 
avenues   1 

One  Hundred  and  Twenty-second  street,  north 
side,  between  Second  and  Third 
avenues   1 

Number  fitted  up  during  the  quarter. .  7 
Number  burning  September  30th  2, SOS 

Total  number  of  public  lamps  lighted 
by  the  Harlem  Gas-light  Company, 
December  31,  1862   2,815 

In  the  district  of  the  New  York  Gas-light  Company,  no 
mains  have  been  laid  during  the  quarter.  The  total  num- 
ber of  miles  in  this  district  is  one  hundred  and  fifty. 

This  Company  have  fitted  up  the  following  new  lamps  : 

William  street,  east  side,  first  south  of  Duane 

street   1  lamp. 

Oak  street.  Number  Nine,  in  front  of  Fourth 

Precinct  Station-house   1 

Pike  street,  east  side,  near  East  Broadway   1 

Number  fitted  up  during  the  quarter  . .  3 

Number  of  lamps  burning  September 

30th   3,156  ^ 
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Total  number  of  public  lamps  lighted 
by  the  New  York  Gas-light  Com- 
pany, December  31,  1S62  3,159 

Total  number  of  public  gas  lamps  15,676 

Number  of  oil  lamps  in  the  city  (lo- 
cated on  the  Kingsbridge  road). .  70 

Total  number  of  public  lamps  in  the 

city  . . ,  15,746 

Increase  over  the  year  1S61   431 

The  following  resolutions  of  Common  Coiincil  have  not  yet 
been  complied  ivith,  viz. : 

"  That  the  Manhattan  Gas-light  Company  be  directed  to 
lay  gas  mains  in  Fifty-seventh  street,  from  the 
Eighth  to  the  Ninth  avenue."  Approved  May 
24,  1859. 

"  That  the  Manhattan  Gas-light  Company  be  directed  to 
lay  gas  mains  in  Fiftieth  street,  from  Broadway 
to  Sixth  avenue."    Approved  October  1,  1S59. 

"  That  the  Manhattan  Gas-light  Company  be  directed  to 
cause  gas  mains  to  be  laid  and  lamps  lighted  in 
Forty-ninth  street,  from  the  Tenth  avenue  to 
the  Hudson  river."  Approved  October  14, 
1859. 

This  resolution  has  been  complied  with  from  the  Elev- 
enth avenue  to  the  river. 
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New  Tender  for  use  of  Engine  Company  No.  26, 
New  Tender,  for  use  of  Engine  Company  No.  44. 
New  Tender,  for  use  of  Hose  Company  No.  57. 
New  Tender,  for  use  of  Hose  Company  No.  4. 
New  Tender,  for  use  of  Engine  Company  No.  3. 
New  Truck,  for  use  of  Hook  and  Ladder  Company  No.  16. 
Kebuilding  Truck,  for  use  of  Hook  and  Ladder  Company 
No.  12.  , 

Rebuilding  Carriage,  for  use  of  Hose  Company  No.  9. 
Rebuilding  Carriage,  for  use  of  Hose  Company  No.  40. 
Painting  Carriage,  for  use  of  Hose  Company  No.  6. 

RECAPITULATION. 

Balance  of  Appropriation  remaining  on 

hand  July  1,  1862   $81,810  ^0 

Amount  expended  by  the  Chief  Engineer 

during  the  third  quarter  of  1862  $29,814  91 

Amount  expended  by  the  Deputy  Super- 
intendent of  Repairs  and  Supplies  du- 
ring the  third  quarter  of  1862   l,^9t  15 

 31,612  06 

Available  Balance,  October  1,  1862 ....  $50.198  64 

Respectfully, 

JOHN  DECKER, 

Chief  Engineer  Fire  Dep(irtme?it. 
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Statement  of  Vouchers  certified  to  by  John  Decker,  Chief 
Engineer  of  the  Fire  Department,  and  transmitted  to  the 
Street  Commissioner,  during  the  TJiird  Quarter  of  the  year 
1862,  ending  September  30//i. 


Date  of 
Transmittal. 


1862. 

July  3 


1 

1 
H 
10 
14 
14 
14 
14 
14 
14 
14 
14 
14 
14 
14 


Voucher 
Nos. 


Is  Whose  Favor  Drawx. 


i( 

14 

263 

11 

n 

264 

11 

21 

265 

11 

21 

266 

li 

21 

26t 

<< 

21 

268 

u 

21 

269 

u 

21 

270 

u 

21 

271 

li 

21 

272 

a 

21 

273 

245  Wm.  Mathews  

246  Henry  Lewis  and  others,  Pay-roll, 
I    Corporation  yard  

247  Chas.  Miller  

248  John  Rourke  

249  Philip  Hawkins  

250  James  Canfield  

251  John  H.  Sickles  

252  James  Smith  

253  John  Bolin  

254  Ebenezer  Wright  

255  C.  E.  Hartshorn  

256  Henry  Bills  

257  Wm.  H  Van  Xess  

258  Wm.  H.  Van  Ness  

259  Edward  Bonnoll  

260  Edward  Bonnoll  

261  John  Chester  

262  Abraham  Piirdy  


Cowing  &  Co  

Henry  Lewis  and  others,  Pay-roll, 

Corporation  Yard  

Thos.  Healey  and  others,  Pay-roll 

Engineers,  Steamers  

Chas.  Miller  

Henry  Homer  

John  H.  Sickles  

\Vm.  H.  Van  Ness  

De  Voursney  Bros  


Carried  forward. 


811,144  62 
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That  two  gas  lamps  be  placed  in  front  of  the  German 
Evangelical  church  in  Twenty-fourth  street, 
between  the  Sixth  and  Seventh  avenues."  Ap- 
proved October  23,  1S62. 

Tliat  two  gas  lamps  be  placed  in  front  of  the  church  on 
the  corner  of  Eleventh  avenue  and  Eighty- 
fourth  street."    Approved  October  23,  1862. 

That  the  Manhattan  Gas-light  Company  be  directed  to 
lay  gas  mains  in  Fifty-eighth  street,  between 
the  Sixth  and  Seventh  avenues."  Approved 
November  10,  1862. 

That  gas  mains  be  laid,  and  lamps  lighted,  in  the  Elev- 
enth avenue,  between  Fifty-second  and  Fifty- 
ninth  streets."    Approved  November  20, 1862. 

Tiiat  gas  mains  be  laid  in  Sixty-ninth  street,  between 
the  Tenth  and  Eleventh  avenues."  Approved 
December  8,  1862. 

That  gas  mains  be  laid  in  Fifty-fourth  street,  from  the 
Tenth  to  Eleventh  avenue  ;  also  in  Fifty-fifth 
street,  from  the  Tenth  avenue  to  the  Hudson 
river."     Approved  December  8,  1862. 

That  the  Manhattan  Gas-light  Company  be  directed  to 
have  their  mains  laid  in  Hammond  street,  from 
West  street  to  the  Thirteenth  avenue  ;  also  in 
Bank  and  Bethune  streets,  from  West  street  to 
the  Thirteenth  avenue."  Approved  December 
12,  1862. 

That  gas  mains  be  laid  in  Fifty-ninth  street,  between 
the  First  and  Second  avenues."  Approved 
December  13,  1862. 
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'*  That  the  Manhattan  Gas-light  Company  be  directed  to 
lay  gas  mains  in  Fifty-ninth  street,  from  the 
TeQth  avenue  to  the  Hudson  river."  Ap- 
proved SejDtember  30,  1862. 

"  That  two  gas  lamps  be  placed  in  front  of  Fifty-second 
street  entrance  to  Church  on  south-west  cor- 
ner of  Lexington  avenue  and  Fifty-second 
street."    Approved  October  11,  1862. 

"  That  two  gas  lamps  be  placed  in  front  of  St.  Evangelist 
Chapel,  in  Sixteenth  street,  between  Third 
avenue  and  Rutherford  place,"  Approved 
October  10,  1862. 

"That  the  Harlem  Gas-light  Company  be  directed  to  lay 
gas  mains  in  Eighty-fourth  street,  between  the 
Eighth  avenue  and  Broadway."  Approved 
September  30,  1862. 

The  requirements  of  several  of  the  above  resolutions 
have  not  been  complied  with,  because  the  streets  were  not 
yet  graded,  nor  the  curb  and  gutter  set,  while  in  some 
others  I  have  delayed  the  fitting  up  of  new  lamp-posts  in 
order  that  the  appropriation  should  not  be  exhausted  be- 
fore the  expiration  of  the  year.  If  these  resolutions  had 
all  been  carried  out,  there  would  have  been  a  deficiency 
in  the  appropriation  for  this  year  of  several  thousand  dol- 
lars. 

In  conclusion,  I  would  refer  you  to  the  quarterly  reports 
heretofore  issued  from  this  office  for  a  full  and  comprehen- 
sive understanding  of  all  the  operations  of  the  bureau. 

All  of  which  is  respectfully  submitted. 

(Signed)  E.  C.  McCONNELL, 

Super mte?ident  of  Lamps  and  Gas, 
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Catharine  Meat  Market  

Fulton  Meat   

Fulton  Country  "   

Fulton  Fish  "   

Essex  "   

Centre  "   

Clinton  "   

Union  "   

Tompkins  "   

Jefferson  "   

Gouverneur  "   

Post-office  Bell-tower  

Park  "   

Spring  street  "   

Marion    "  "   

Essex      Market  "   

Union  "   

Jefferson  "   
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APPENDIX  "C." 

vStatement  of  ExpendUures,  as  shown  by  the  certified  Vouchers  of  the  Superintetid- 
ent  of  Lamps  and  Gas,  on  account  of  the  Appropriation  for  Lamps  and  Gas,  for 
the  year  1862.    For  the  quarter  ending  December  31,  1862. 


Amount  unexpended,  Decennber  31,  1861. . 
Amount  of  new  appropriation  


Total  appropriation. 


Amount  expended  first  quarter,  ending 
March  31  

Amount  expended  second  quarter,  ending 
June  30  

Amount  expended  third  quarter,  ending 

.  September  30  

Amount  expended  fourth  quarter,  ending 
December  31  


Total  expended  to  December  31, 1862, 


Balance  unexpended  

"LIABILITIES." 

Alex.  Brandon,  repairing  and  reglazing 
Public  Lamps,  month  of  December  

William  Jones,  repairing  Gas  Fixtures  

Lewis  Carpenter,  boxing  up  Gas  Meter  and 
Pipes  

Pay-roll,  painting  Public  Lamps,  two  weeks, 
ending  December  31  


Balance  available, 


$52,266  77 
400,000  00 


$42,217  23 
146,217  99 
110,267  80 
149,253  87 


$452,266  77 


447,956  89 


00 
900  00 

212  00 

110  00 


$4,309  88 


1,560  00 


$2,749  88 


117 


APPENDIX  "D." 

KaTiMATE  of  the  A'pirropriatiom  required  for  the  Bureau  of  Lamps  and 
Gas,  for  the  year  1863. 


J  NEW  YORK  GAS-LIGIIT  COMPANY. 

I.ig:hting  3,160  public  lamps,  one  year,  at 
$2o.78f  per  annum.  

Li;rl)ting  50  additional,  say  6  months  

Fitting  up  50  new  lamps,  at  $5.00  

Kemoving,  resetting,  and  repairing  lamp 
posts  

For  supply  of  gas  to  public  offices,  mar 
kets,  &c ,  ■.  


MAXnATTAN    GAS-LIGHT  COMPANY. 

I.igliting  9,700  public  lamps,  ©ne  year,  at 

$25.00  per  annum  , . . . 

Lighting  500  additional,  say  6  months  , . . 

Fitting  up  500  new  lamp';,  at  $5.00  

Removing,  resetting,  and  repairing  lamp- 
posts  

For  supply  of  gas  to  public  offices,  mar- 


kets, &c, 


HAELEM  GAS-LIGIIT  COxMPANY. 

Lighting  2,900  public  lamps,  one  year,  at 
$28.80  per  annum  

Lighting  500  additional,  say  6  months  

P'itting  up  500  new  lamps,  at  $9.35  

liemoving,  resetting,  and  repairing  lam})- 
posts  

For  supply  of  gas  to  public  offices,  &c. .  .  . 


MISCELLANEOUS. 


Lighting  oil  lamps  

Lighting  markets  and  City  Hall  

Ke[)airing  and  reglazing  public  lamps. 

Repairing  gas  fixtures. ...   

Painting  public  lamps  

For  gas  to  Fire  Department  


^81,485  00 
645  00 
25.0  00 

1,000  00 

10,000  00 


1242,500  00 
6,250  00 
2,500  00 

1,500  00 

6.000  00 


$83,520  00 
7,200  00 
4,675  00 

1,500  00 
500  00 


$1,200  00 
2,800  00 
4,440  00 
500  00 
2.000  00 
9,500  00 


Carried  forward  )    $20,440  00 


$449,525  00 
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Brought  forward . .  - 

1,000  new  lamp-posts.  

2,000  new  gas  lamps  

1,000  new  lamp-irons  

Cartages  

Cocks,  tubes,  and  burners. 


Total 


$20,440  00 
8,000  00 
4,000  00 
1,000  00 
500  00 
500  00 


$449,525  00 


34,440  00 
$483,965  00 


Recapitulation. 


Lighting  public  gas  lamps  

Lighting  public  oil  lamps  

Fitting  up  new  lamp-posts  

Removing,  resetting,  and  repairing  lamp- 
posts. 


Gas  to  public  offices,  Fire  Department,  &c. 

Lighting  markets  and  City  Hall  

Repairing  and  reghizing  public  lamps  

Repairing  gas  fixtures  and  cocks,  tubes  and 

burners  

Painting  public  lamps  

ISTew  lamp-posts  

New  gas  lamps  

New  lamp-irons  

Cartages  


Total 


$421,000  00 
1,200  00 
7,425  00 

4,000  00 
26,000  00 
2,800  00 
4,440  00 

1,000  00 
2,000  00 
8,000  00 
4,000  00 
1,000  00 
500  00 


$483,965  00 
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APPENDIX  "E," 

TIME  TABLE 

FOR  LIGHTING  AND  EXTINGUISHING  THE 
FOR  THE  YEAR  186], 


JIONTHS. 


January 


February 


March 


April 


May 


June 


DATK. 

Begin  to 
Light. 

Begin  to 
Extin- 
guish. 

H.  M. 

■ 

U.  M. 

1 

4.45 

6.20 

8 

5.00 

6.20 

15 

5.00 

6.20 

22 

5.15 

6.15 

29 

5.15 

6.15 

5 

5.30 

6.00 

12 

5.40 

5.45 

19 

5 . 45 

5.40 

26 

6.00 

5.30 

5 

6.00 

5.30 

12 

6.15 

5.15 

19 

6.15 

5.00 

26 

6.30 

5.00 

2 

6.30 

4.45 

9 

6.40 

4.20 

16 

6.45 

4.15 

23 

7.00 

4.00 

30 

7.00 

4.00 

7 

7.15 

3.30 

14 

7.20 

3.30 

21 

7.30 

3.15 

28 

7.30 

3.15 

4 

7.40 

3.15 

11 

7.40 

3.15 

18 

7.45 

3.15 

25 

7.45 

3.15 

MONTHS. 


July 


August  . 


SEPTEMnER 


October 


November  . 


December 


Begin  to 
Light. 

Begin  tl$ 
guish. 

H.  M. 

H.  M. 

9 

/  .  10 

o  .  iO 

Q 

/  .  10 

Q  1 

Ifi 

ID 

7  A.{\ 

O  .  1 0 

23 

7.40 

3.15 

30 

7.25 

3.30 

p. 
o 

7  9\ 

Q  A(\ 
O  .  W 

1  Q 
io 

7  in 

o .  ou 

20 

7.10 

3.50 

27 

6.45 

4.15 

Q 
O 

O  .  oU 

4 . 10 

TO 

(K  9n 

D ,  Z\J 

A 

4 .  »jU 

D.JO 

A 

24 

fi  00 
u  .  yj\j 

4  45 

1 

5.45 

4.45 

8 

5.40 

5.00 

15 

5.30 

5.00 

22 

5.15 

5.15 

29 

5.00 

5.15 

5 

5.00 

5.30 

12 

4.45 

5.45 

19 

4.40 

5.45 

25 

4.35 

6.00 

3 

4.35 

6.00 

10 

4.35 

6.00 

17 

4.35 

6.00 

24 

4.40 

6.15 

31 

4.40 

6.20 

Street  Department,  Bureau  of  Lamps  and  Gas, 
New  York,  December  29,  1862. 
The  above  Table  will  show  the  time  for  lighting  and  for  extinguishing 
the  Public  Lamps,  during  the  year  1863.    All  the  Lamps  to  be  lighted 
within  one  hour  from  the  time  of  beginning. 

EDWARD  C.  McCONNELL, 

Superintendent  of  Lamps  and  Gas. 


Bureau  of  Repairs  axd  Supplies,  ) 
Street  Department.  > 

New  York,  December  31,  1862. 

Charles  G.  Cornell,  Esq.,  Street  Commissioner  : 

Sir — In  compliance  with  your  directions  of  the  11th 
iifstant,  I  herewith  transmit  a  detailed  statement,  in  tripli- 
cate, of  the  business  transacted  in  this  bureau  during  the 
quarter  ending  December  31,  1862  : 

APPENDIX  "A," 

Showing  the  amount  of"  business  for  which  triplicate 
vouchers  have  been  transmitted  to  your  office. 

APPENDIX  "B," 

Showing  the  condition  of  the  Appropriations  for  Public 
Buildings. 

APPENDIX  "C," 

Showing  the  contracts  in  progress,  and  the  names  and 
titles  of  the  books  kept  in  this  bureau. 


APPENDIX  "A.'' 

Repairs  to  City  Hall   $851  87 

New  City  Hall   349  42 

«       Firemen's  Hall   138  69 


Carried  forward 


$1,339  98 
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Brought  forward   Sl,339  98 

Repairs  to  Street  Department   118  08 

"       Comptroller's  Department   108  75 

"       City  Inspector's  Department   1  50 

"       Croton  Aqueduct  Department .  - . .  74  50 

"       Superintendent  Unsafe  Buildings. .  153  63 

Infants'  Home   43  89 

First  District  Police  Court   1,014  29 

•*       Second    "           "        "    17  55. 

"       Third      "           "        "    54  32 

First  District  Civil  Court   123  63 

"       Second    "        "        "    13  10 

Third      "        "    311  92 

Fourth    "                 "    14  00 

"    .    Sixth                         "    36  64 

Seventh  "        "       "    83  26 

Fulton  Market   161  94 

"       Jefferson     "    316  46 

"       Centre       "    449  61 

"       Washington  Mark t  t   493  99 

Essex    128  59 

Clinton            "    163  98 

"       Gouverneur      "    42  56 

Catharine         "    124  87 

"       Mount  Morris  Bell-tower   81  00 

"       Jefferson  Market     "    55  65 

"       Marion  street'         '*    1  50 

*'       Twenty-second  street  Bell-tower. .  301  70 

Essex  Market                   "       . .  18  50 

Eighty-fifth  street                      . .  42  91 

City  Hall  30  00 


Carried  forward   $5,922  38 
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Brought  forward  

$5,922  38 

Repairs  to  Union  Market  Bell-tower 

22 

40 

a 

Thirty-third  street 

540 

67 

it 

Washington  Market  " 

2 

55 

a 

Post-office 

il 

20 

19 

(( 

Fifty-first  street  (Contract) 

u 

1,256 

00 

« 

24 

55 

house  Exempt  Engine  Co 

mpany . . 

157 

05 

<( 

Company  No.  2. . . 

22 

75 

(< 

u 

n 

a 

4. . . 

13 

75 

a 

(( 

n 

n 

5. . . 

530 

40 

n 

(( 

a 

a 

.   .  . 

6 

22 

(t 

<i 

(( 

7 . . . 

121 

84 

*4 

n 

«( 

ft 

o  .  •  •> 

459 

00 

t« 

i( 

a 

9. .  . 

292 

57 

(( 

u 

it 

a 

1 0 

«i 

n 

11... 

605 

55 

k( 

(« 

u 

12... 

137 

33 

u 

li 

(( 

i( 

13... 

352 

83 

it 

n 

a 

n 

15... 

250 

61 

<( 

n 

« 

n 

16... 

271 

03 

t( 

n 

(( 

n 

17... 

105 

96 

'JyJ 

(( 

n 

(( 

IS... 

6R 

03 

n 

(( 

19... 

91 

71 

<( 

n 

(« 

«( 

20... 

4:0 

1  Q 

<( 

a 

it 

<( 

22..  . 

6S 

06 

n 

« 

23..  . 

58 

53 

(( 

u 

24... 

54 

10 

i( 

n 

u 

25... 

219 

36 

(( 

ti 

a 

26 . . . 

10 

92 

Carried  forward 


$11,766  66 
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Brought  forward  "  $11,766  66 

Repairs  to  house  Engine  Company  No.  27. . .       295  34 
"  "  "  "  28.. .        174  25 

u  u  ((  n  og 

(Contract)   1,733  10 

Repairs  to  house  Engine   Company  No.  30 

(Contract)   415  36 

Repairs  to  house  Engine  Company  No.  31 


2,545 

70 

Repairs  to  house*  Engine  Company  No.  32  

259 

63 

(( 

(( 

it 

"  33. . . 

104 

40 

»( 

(( 

n 

34..  . 

19 

56 

n 

(t 

"  35... 

397 

31 

(( 

n 

(( 

36... 

65 

36 

(( 

u 

i( 

"  37... 

393 

71 

(( 

n 

"  38... 

12 

00 

(( 

(( 

»t 

"  39... 

'JO 

(t 

a 

(( 

"  40.. . 

362 

98 

(( 

(( 

(( 

"  41... 

223 

63 

(( 

(( 

"  42- . . 

12 

02 

(i 

u 

u 

43. .  . 

35 

30 

(( 

u 

"  45... 

3 

78 

n 

a 

"  46. . . 

37 

25 

it 

n 

u 

"  47. .. 

165 

91 

tt 

(( 

"  48 

(Contract)  

775 

10 

Repairs  to  house  Engine 

Company  No.  49 . . . 

157 

85 

(( 

u 

"  50... 

217 

02 

u 

l( 

"  51. . . 

29 

47 

Repairs  to  house  Hook  and  Ladder  Company 

No.  2   85  55 


Carried  forward 


$20,342  79 
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Brought" forward  $20,342  79 

liepairs  to  house  Hook  and  Ladder  Company 

No.  4   12  75 

Repairs  to  house  Hook  and  Ladder  Company 

No.  5   49  70 

Repairs  to  house  Hook  and  Ladder  Company 

No.  6   305  90 

Repairs  to  house  Hook  and  Ladder  Company 

No.  7   316  86 

Repairs  to  house  Hook  and  Ladder  Company 

No.  9   159  70 

Repairs  to  house  -Hook  and  Ladder  Company 

No.  10  (Contract)   3,142  83 

Repairs  to  house  Hook  and  Ladder  Company 

No.  11   297  59 

Repairs  to  house  Hook  and  Ladder  Company 

No.  12    723  36 

Repairs  to  liouse  Hook  and  Ladder  Company 

No.  13   39  10 

Repairs  to  house  Hook  and  Ladder  Company 

No.  15   48  60 

Repairs  to  house  Hook  and  Ladder  Company 

No.  16   377  84 

Repairs  to  house  Hook  and  Ladder  Company 

No.  18   154  28 

Repau's  to  house  Exempt  Hose  Company.. . .        178  70 

"          *'      Hose  Company  No.  1  (Con- 
tract)  2,277  98 

Repairs  to  house  Hose  Company  No.  2   292  91 

"  "  "  "    3   60  74 


Carried  forward 


$28,781  55 
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Brought  forward  $28,7S1  55 

Repairs  to  house  Hose  Company  No.  4   45  40 

*'           it             "              '<    .5   02  24 

"                            "    6  (Con- 
tract)  551  05 

Repairs  to  house  Hose  Company  No.  7   43  07 

"           "              "              "    8   206  85 

"                                         "  10   322  37 

"              "  11   58  01 

*'           "              "              "  12   90  00 

»t           a              "              u    212  42 

"  15.^   93  99 

"  16   52  07 

"18   7  00 

"           "             "              "  19   69  49 

"              "               "  20   39  20 

"         •     "              "  21   10  22 

"  22   35  43 

"  23   146  05 

"  2(i   389  12 

"           "             "              "  28   42  10 

"           "             "              "  29  (Con- 
tract)  1,281  80 

Repairs  to  house  Hose  Company  No.  30   10  85 

"           "             "              "  31  (Con- 
tract)  953  53 

Repairs  to  house  Hose  Company  No.  32  (Con- 
tract)  528  80 

Repairs  to  house  Hose  Company  No.  33  (Con- 
tract)  1,409  19 


Carried  forward  •  S35,443  00 
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Brought  forward   .$35,443  00 

Repairs  to  house  Hose  Company  No.  36    420  32 

"             "              "37   6  10 

"           "             "               "38   131  00 

"           "         •    "              "  39,  (Con- 
tract)   825  60 

Eepairs  to  house  Hose  Company  No.  40   433  66 

"  41   113  95 

.     "           "             "              "  42   5  00 

"  44   63  69 

"           "              "              "  48   2  90 

"    ■         "               "  49   133  50 

"        •  "              "               "  52   24  90 

,  "             "              "  53   324  96 

"           "             "               "  55   485  92 

"           "             "               "  56   5  50 

"           "              "               "  o7   56 

"           "             "              "  59   113  31 

"  60   62  42 

"           "              "              "  61   38  32 

"  Fourtli  Precinct  Station-house.  ...  68  69 
Repairs  to  Sixth         "                "  (Con- 

.   tract)   696  69 

Repairs  to  Twenty-Second  Precinct  Station- 
house  (Resolution  by  Com.  Council),  496  34 


Total 


$39,896  33 
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APPENDIX  "B." 

Statement  of  Expenditures,  as  sfwwn  hy  Vouchers  draivn 
h}j  the  Siiperintendent  of  Repairs  and  Supplies  on  account  of 
tilt  appropriation  for  Public  Building  Construction  and 
Repairs  during  the  quarter  ending  December  -31,  1SG2  ; 
Also,  amounts  paid  by  the  Comptroller,  ivithout  Vouchers^ 
from  this  Bureau  : 


Balance  September  30,  1802   $99,710  95 

%  YouelierNo.  115,  "returned"   9,037  00 

By  Youcher  No.  66G,  "  returned"   00  82 


Total  amount  on  liand    ;  $108,817  77 

Amon n t  of  V o uc  1 1  ers  d  r a  w  n   39,957  15 

Amount  paid  by  Comptroller   20,000  00| 


Amount  expended. 


Unexpended  balance  

Contracts  and  other  liabilities  outstandino-i 


05,957  15 

$42,800  62 
22,357  00 


Available  balance  '     $20,503  62 


Total  amount  expended  December  31,  1802  $189,170  70 


APPROPRIATION    FOR    SEVENTH    PRECINCT  STATION-HOUSE. 

Unexpended  balance  $1,257  15 
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APPENDIX  "C 

CONTRACTS  IN  PROGRESS. 

New  house  for  Engine  Company  No.  29. 
New  house  for  Engine  Company  No.  30. 
New  house  for  Engine  Company  No.  31. 
New  house  for  Engine  Company  No.  4S. 
New  house  for  Hose  Company  No.  39. 
New  bell-tower  in  Fifty-first  street. 


The  following  are  the  titles  of  the  books  kept  in  this 
bureau,  viz. : 

Journal,  Ledger,  Appropriation  Book,  Record  of  Public 
Buildings,  Receipt  Book,  Contract  Book,  Requisition 
Book,  Order  Book,  Resolution  Book,  Communication 
Book,  Letter  Book,  and  Inspector's  Pay-roll  Book. 

Respectfully  submitted, 

JONATHAN  PURDY, 
Svperintendeiii  of  Repairs  and  Su])]ilies, 
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Bureau  of  Repairs  and  Supplies,  ) 
Deputy  Superintendent.  ) 

New  York,  December  31,  1862. 

Chas.  G.  Cornell,  Esq.,  Street  Commissioner: 

Dear  Sir — Agreeable  to  request  contained  in  your 
circular  letter  of  the  11th  inst.,  I  herewith  transmit  the 
Fourth  Quarterly  Report  of  the  business  transacted  by  this 
bureau,  ending  December  31,  1862. 

In  statement  marked  "A"  you  have  the  amount  in 
detail  charged  each  public  office  and  Department,  for  the 
fourth  quarter  of  the  year ;  amounting  in  the  aggregate  to 
the  sum  of  ($29,079.73)  twenty-nine  thousand  and  seven- 
ty-nine dollars  and  seventy-three  cents. 

In  paper  marked  "  B"  you  have  statement  showing  the 
appropriations  upon  which  vouchers  have  been  drawn,  ^ 
amounts  drawn  for  the  last  quarter,  as  well  as  the  total 
amount  for  the  whole  year,  and  balances  available  unex- 
pended over  which  the  bureau  is  supposed  to  have  the 
exclusive  control.  Vouchers  drawn  for  the  fourth  quarter 
amount  to  ($29,166.54)  twenty-nine  thousand  one  hundred 
and  sixty-six  dollars  and  fifty-four  cents  ;  and  for  the  whole 
year  to  the  sum  of  ($133,153.34)  one  hundred  and  thirty- 
three  thousand  one  hundred  and  fifty-three  dollars  and 
thirty-four  cents. 

The  available  balances  unexpended  (except  for  printing) 
will  not  be  sufficient,  with  the  most  rigid  economy,  to 
carry  the  Department  to  the  time  the  Legislature  usually 
make  new  appropriations.  .The  balance  for  stationery 
would  have  been  ($4,294.92)  forty-two  hundred  and  ninety- 
four  dollars  and  ninety-two  cents,  had  not  the  Comp- 
9 
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troller  paid  bills,  amounting  to  ($3,122.88)  thirty-one  hun- 
dred and  twenty-two  dollars  and  eighty-eight  cents,  from 
this  appropriation,  without  vouchers  or  requisitions,  and  which 
should  have  been  paid  from  "  City  Contingencies,"  and 
formerly  have  been  so  paid.  A  transfer  of  this  amount  to 
its  proper  appropriation — stationery  and  blank  books — 
would  be  found  sufficient,  probably,  to  answer  the  demands 
of  the  bureau. 

In  making  estimates  for  the  year  1862,  I  asked  that 
there  might  be  appropriated  $75,000  for  "  supplies  for, 
and  cleaning  public  offices;"  having  received  but  $70,000, 
the  bureau  is  $5,000  short  of  what  it  really  needs  to 
meet  bills  now  due,  and  that  will  unavoidably  have  to  be 
incurred  the  next  three  months. 

In  former  reports,  my  predecessor  has  repeatedly  ques- 
tioned the  wisdom  of  making  appropriations  so  much  less 
than  the  estimates.  I  may  now^  add,  that  my  experience 
shows  to  me,  that  the  interests  of  the  Department  demand 
all  I  have  asked  for  in  my  estimates  for  the  year  1863. 

There  are  bills  in  the  office,  yet  to  audit,  amounting  to 
about  eleven  thousand  five  hundred  dollars  ($11,500),  as 
follows,  viz.  : 

Stationery  and  Blank  Books  $4,000  00 

Printing  for  Departments   500  00 

Supplies  for  Public  Offices   7,000  00 

Trusting  the  within  report  may  be  found  satisfactory, 
I  remain,  yours  respectfully, 

GEO.  H.  E.  LYNCH, 

Dep.  Supt,  Rep.  and  SujJ't 
Per  KoDMAN. 
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A." 

Statement  showing  the  Amounts  charged  each  Pub- 
lic Office  and  Department  of  the  City,  by  the  Deputy 
Superintendent  of  Repairs  and  Supplies,  for  the  Fourth 
Quarter  of  the  Year,  ejidin^  December  31,  1S62. 

Corporation  Attorney   $98  00 

Collector  of  Assessments   169  45 

Public  Administrator   489  75 

Croton  Aqueduct  Department   350  11 

Board  of  Assessors   105  85 

Appeal  Commissioners  Fire  Department   332  00 

Jefferson  Market  Bell-tower    33  10 

Essex           "           "    23  60 

Union           "           "    38  35 

Washington  "          "     16  60 

Macdougal  street    32  60 

Marion         "           "    43  43 

Twenty- second  street  Bell-tower   48  92 

Thirty-third        "           "    62  57 

Eighty-fifth                    "    22  13 

Mount  Morris                  "    68  56 

Post-Office                     "    49  69 

Clerk  Common  Council   445  50 

Clerk  Board  Councilmen   181  81 

Corporation  Counsel   141  85 

Corporation  Yard   206  10 

Chief  Engineer  Fire  Department   628  34 

Fire  Commissioners   63  30 


C allied  forward   $3,651  61 
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Brought  forward   $3,651  01 

First  District  Civil  Court   685  47 

Second     "        "    148  80 

Third       "         "       "    137  40 

Fourth              ^'       "    307  65 

Fifth       "         "       "   408  78 

Sixth                         "    •    375  20 

Seventh   "                "    472  36 

Eighth     "                 "   •   318  78 

First  District  Police  Court   2,013  89 

Second     "        "       "    1,838  50 

Third                        "    450  50 

Fourth     "                 "    380  12 

Street  Department   1,419  93 

Finance       "    1,151  75 

City  Inspector's  Department   1,704  39 

Keeper  City  Hall   2,933  90 

Superintendent  Repairs  and  Supplies   124  60 

Deputy  Superintendent  Repairs  and  Supplies.  436  00 

Superintendent  Street  Improvements   25  70 

Wharves  and  Piers   179  70 

"          Lamps  and  Gas   75  00 

Roads   173  40 

'*          Lands  and  Places   69  6S 

"          Markets   49  75 

Unsafe  Buildings   597  00 

Mayor's  Office   240  28 

Receiver  of  Taxes   259  08 

Fire  Telegraph   500  00 


Amount  for  Public  Offices  $21,129  22 


4 
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Engine  Company  No.    1   $25  66 

"         "      2   27  76 

"         "      3    59  67 

"         "      4   29  56 

"           "                5   107  07 

"      6   29  22 

"                7   43  86 

"           "         "      8   53  13 

9.    149  25 

«           "              10   39  98 

"           "         "    11   180  44 

*"           "         "    12   53  30 

"           "         "    13   198  59 

"              14   37  96 

«           "         "    15   18  56 

"           "         "    16;   56  86 

«           *•         "    17   67  96 

«           "         "    18   13  42 

"         "    19   79  42 

"           "         "    20   60  88 

"           "              21.   19  80 

«           "         "    22   62  27 

"    23   42  36 

**           "         "    24   97  06 

"         *'    25   87  99 

"    26   109  57 

"           "        "    27   13  40 

"           "         "    28   88  25 

"           "         "    29   97  20 

"           "         "    30   55  71 


Carried  forward 


$2,006  18 


0 
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Brought  forward   $2,006  18 

Engine  Company  No.  31   123  41 

"           "              32   20  11 

"           "         "    33   55  56 

"           "         "    34   104  40 

"           "              35   96  12 

"                     "    36   20  30 

"    37   99  20 

"    38... •.   70  36 

"           "         "    39   21  72 

"           "              40   85  71 

"           "         "    41   43  73 

"         "    42   59  IS 

"    43   6  60 

"           "         "    44   31  56 

"           "         "    45   46  01 

"           "         "    46   57  27 

"           "         "    47   49  87 

48   43  90 

"           "         "    49   66  73 

"           "         "    50   131  32 

"                     "    51   59  40 

Exempt  Engine  Company   120  31 

Hose  Company  No.    1   210  03 

2   99  93 

"           "          "      3   93  05 

"          "      4   29  85 

"           "                5   85  49 

"           "          "      6   137  52 

"           "                 7   55  97 


Carried  forward   $4,130  79 
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Brought  forward   $4,130  79 

Hose  Company  No.    8   45  73 

'*          "      9   oS  60 

"           "          "    10   56  80 

"           **          "    11   76  18 

"           *»*              12   19  56 

"           "          "    13   31  06 

"           "               14   71  06 

"           "          "     15   55  60 

"           "                16   44  72 

"     17   60  60 

"          "    18   63  73 

"    19   22  20 

"               20   61  97 

"           "               21   22  64 

"               22   30  56 

"              •        "    23   90  87 

"    24   130  61 

"    26   29  44 

*•          "    27   34  06 

"          "    28   43  40 

"           "          "    30.   41  03 

"           **          "    31   52  61 

'*           "          "    32   219  85 

"          "    33   68  35 

"           "          "    36   29  36 

"           "   .       "    37   96  59 

"           "          "    38   52  47 

"    39   57  30 

40   125  00 


Carried  forward  $5,922  74 
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Brought  forward   $5,922  74 

Hose  Company  No.  41   59  71 

"           *t          "    42   25  06 

"    43   100  11 

44   17  76 

"    47   28  05 

"          ''48   51  0(i 

"    49   28  96 

"    50   74  72 

"    51   59  30 

"    52   108  17 

"    53   73  93 

"    55   .  109  82 

"    56   67  30 

"    57   94  97 

"    59   39  68 

"    60   52  88 

"    61   56  12 

Exempt  Hose  Company   15  98 

Hook  and  Ladder  Company  No.    1   84  34 

»           ''         ''      2   33  43 

"      3   49  43 

"         "      4   29  50 

"             «                    "      5   40  12 

"           "         "      6   51  44 

7   117  36 

"8   17  96 

"      9   55  81 

"              "           "         "     10   68  25 

"    11   37  28 


Carried  forward   $7,571  24 
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Brought  forward   $7,571  74 

tfook  and  Ladder  Company  No.  12            .   84  37 

"    13   46  86 

"         ''14   46  69 

]5   64  04 

"           "              16   51  77 

"     17   15  51 

"           "         "IS   70  05 


Amount  of  Fire  Department   $7,950  51 


•  RECAPITULATION. 

Public  Offices  $21,129  22 

Fire  Department   7,950  51  ^ 


Total  amount  for  the  Fourth  Quarter..  $29,079  73 


• 
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"  B." 

Statement,  showing  the  Appropriations  upon  which  Voiichers 
have  been  drawn  by  the  Deputy  Supcrintendc7it  of  Repairs 
a.nd  Supplies,  the  Amount  Drawn  for  the  Last  Quarter, 
together  with  the  Total  Amount  for  the  Whoie  Year,  and 
Balances  unexpended  December  31,  1862, 


Appropriatioxs. 


'  Amount 
OF  Appkopriatio  >■ 

!  FOR  18-2. 


Amount  Amount 
Expended  for   Expended  for 
THE  Fourth    '  the  whole 
Quarter.  year. 


City  Contingencies  .  .  ] 

Contingencies  Street  j 
Department  | 

Fire    Machines    and  \ 
Apparatus  

Fire  Alarm  Tele 
gvaph   _ 

Printing     for  Depart- 
ments   

Stationery  and  Blank 
Books   

Supplies  for  and  Clean- 
ing Public  Offices  

Account    Streets  Reg- 
ulating, Grading,  &c. 

Public  Buildings,  Con- 
struction and  Repairs 


jThe  bureau  has 
jnot  the  exclu- 
sive control  of 
these  appropri 
ations. 


$25,000  00 
35,000  00 
70,000  00 
Trust  account. 


S834  00 
2,634  98 
8,867  27 

  750  00 

2,830  75     18,107  76 


S834  00 
720  78 
1,830  15 


4,294  19 
18,538  42 
118  25 


$29,166  54 


30,705  08 
68,625  24 
568  95 
2,060  06 


$133,153  34 


Balancis 
Unexpended 


$6,892  24 
*  Note. 
1,374  70 


*  Note. — The  Comptroller  paid  Bills  on  this  Appropriation  without  Voucher  or  Bj^qui-^iiim 
(and  which  formerly  have  been  paid  from  "  City  Contingencies),  amounting  to  §3,122.88  ; 
leaving  the  balance  unexpended  in  Stationery  and  BlankBooks,  |1,172  04. 
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Office  Chief  Engineer  Fire  Department,  > 
21  Elizabeth  street.  ) 

New  York,  December  31,  1S62. 

C.  G.  Cornell,  Esq.,  Street  Commissiontr : 

Sir — In  compliance  with  the  requirements  contained  in 
your  circular  letter  of  December  11,  1862,  I  herewith 
transmit  a  statement  of  the  business  transacted  in  this 
bureau  during  the  fourth  quarter  of  the  year  1SG2,  em- 
bracing the  months  of  October,  November,  and  December, 
together  with  a  summary  of  the  business  transacted  dur- 
ing the  entire  year,  and  sundry  other  information  required 
by  you  in  relation  to  the  books  kept  in  this  bureau  ;  also, 
as  to  resolutions  of  Common  Council,  remaining  unacted 
upon  at  the  present  time,  &c.,  &c. 

The  total  amount  of  expenditures  during  the 
past  quarter,  is  thirty-eight  thousand  four 
hundred  and  four  dollars  and  seventy- 
two  cents   838,404  72 

As  is  shown  in  the  detailed  abstract  of 
vouchers  (Nos.  366  a  510),  herewith  an- 
nexed. 

I  am  informed  from  your  office,  that  there 
has  also  been  expended  from  the  Fire 
Department  Appropriation,  on  vouchers 
certified  by  the  Deputy  Superintendent 
of  Repairs  and  Supplies,  during  the  same 
period,  the  sum  of  two  thousand  two 
hundred  and  ninety-four  dollars  and  sixty- 
five  cents   2,294  65 
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Adding  the  amount  expended  by  this 
bureau,  makes  the  total  amount  of  ex- 
penditures for  the  quarter  forty  thousand 
six  hundred  and  ninety-nine  dollars  and 
thirty-seven  cents   40,699  37 

The  balance  of  appropriation  remaining  on 
hand  October  1,  1862,  as  shown  by  my 
last  quarterly  report,  was  fifty  thousand 
one  hundred  and  ninety-eight  dollars  and 
sixty-four  cents   50,198  64 

Deducting  amount  above  mentioned  as  ex- 
pended, leaves  a  balance  on  hand  of  nine 
thousand  four  hundred  and  ninety-nine 
dollars  and  twenty-seven  cents   9,499  27 

In  relation  to  the  books  kept  in  this  bureau,  in  the 
transaction  of  its  business  with  the  Street  Department,  I 
would  state  they  are  as  follows  : 

1st.  A  Journal  of  Orders  for  Eepairs  and  Supplies. 

2d,  A  Journal  of  Supplies,  &c.,  for  Fire  Companies. 

3d.  A  Journal  of  Vouchers. 

4th.  A  Register  of  Appropriations. 

5th.  A  Letter  Book  ;  and, 

6th.  A  Cartage  Book. 
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The  Resolutions  oJ  the  Common  Coiinc'd  remaining^  at  this 
date,  unacted  upoTi  hy  this  Bureau  are  as  follows,  viz, : 


Datk  of 

NATURE  OF  WORK. 

Appkoval  of 

ESTIMATRIi 

Resolutions. 

Cost. 

To  build  steam  engine  for  Engine  Company  1 .  . 

Dec.  19,  1862. 

$3,500  00 

"          a  tender            "  " 

5. . 

"     11,  " 

250  00 

"      steam  engine        '*  " 

10.. 

"      7,  1861. 

3,500  00 

11.. 

Nov.  1,  1862. 

3,300  00 

"        hand  engine        "  " 

15.. 

"      4,  " 

2,000  00 

20.. 

May  20,  " 

2,000  00 

"       steam  engine       "  " 

21.. 

"     27,  1861. 

3,500  00 

22. 

Oct.  24,  " 

3,500  00 

24.. 

Dec.    7,  " 

3,500  00 

28.. 

"     19,  1862. 

3,300  00 

30.. 

June  23,  " 

3,500  00 

31.. 

"     25,  " 

3,500  00 

*'        hand  engine        "  " 

36. 

Dec.    7,  1861. 

2,000  00 

"       steam  engine  " 

37.. 

Jan.    4,  1862. 

3,500  00 

"        hand  engine        "  " 

40.  . 

"     16,  " 

2,000  00 

To  repair        "                 "             • ' 

44. . 

July    7,  " 

250  00 

To  build 

48. . 

Oct.  24,  1861. 

2,000  00 

50. . 

May  20,  1862. 

2,000  00 

"        a  tender  for  Exempt  Engine  Company. 

T  1/1 

June  16, 

400  00 

' '       hose  carriage  for  Hose  Company 

il                             H                              H  (. 

8.... 

Jan.    3,  " 

600  00 

Sept.  12, 

600  00 

((                  ((                  ((  it 

17.... 

Dec.    6,  " 

600  00 

"       steam  engine      "  " 

21.... 

Oct.  11,  *' 

3,300  00 

To  rebuild  hose  carriage    "  " 

26.... 

June  16,  " 

250  00 

28.... 

30.... 

250  00 

u                        (i                       (;  (( 

33.... 

Nov.  10,  " 

250  00 

To  build 

36. ... 

May  7, 

600  00 

37.... 

600  00 

To  rebuild      "              "  " 

43.... 

-     17,  " 

250  00 

44.  .. 

Nov.  20,  " 

250  00 

To  build 

48.... 

Dec.  16, 

600  00 

55.... 

"     20,  " 

500  00 

To  rebuild 

60.... 

"    30,  1861. 

250  00 

To  build  truck  for  Hook  and  Ladder  Co. 

1.... 

May    7,  1862. 

600  00 

To  rebuild      "             "  " 

15.... 

July    8,  " 

250  00 

18.... 

Nov.  7,  1861. 

250  00 

In  addition  to  the  above,  there  will  be  required  for  each 
of  the  above  steam  fire-engines  a  wood  or  fuel  and  hose 
tender,  which  will  cost  altogether  about  four  thousand 
four  hundred  dollars  ($4,400),  thus  making  the  total  esti- 
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mated  cost  of  the  above-mentioned  apparatus  sixty-two 
thousand  one  hundred  and  fifty  dollars  ($62,150). 

The  list  of  resolutions  herewith  transmitted  embrace 
all  that  I  liave  got  copies  of,  or  received  any  information 
about  from  your  office. 

I  annex  herewith  a  Eecapitulation,  showing  the  condi- 
tion of  the  appropriation  for  the  Fire  Dejjartment;  giv- 
ing the  amount  expended  during  each  quarter  of  the  year 
1862,  and  the  actual  balance  on  hand  January  1,  1863. 

Respectfully  submitted, 

JOHN  DECKER, 

Cliicf  Engineer  Fire  Dejyartment* 
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RECAPITULATION. 

Balance  of  Appropriation  for  1861,  remaining  on  hand,  Jan- 
uary 1,1862   $30,408  19 

Deduct  amount  appropriated  for  Eepairs  to  Engine  Houses,  tlie 
same  having  been  transferred  to  Bureau  of  Eepairs  and 

Supplies   10,000  00 


Actual  balance  available  January  1,  1862   320,408  19 

Amoimt  of  appropriation  for  1862   108,000  00 


Total  $128,408  19 

Amount  Expended  by  Chief  Engineer  during  first 

quarter,  1862  $18,152  2G 

Amount  expended  by  Chief  Engineer  during  second 

quarter,  1862   23,260  76 

Amount  expended  by  Comptroller  during  second 

quarter,  1862   400  00 

Amount  expended  by  Chief  Engineer  during  third 

quarter,  1862   29,814  91 

Amount  expended  by  Chief  Engineer  during  fourth 

quarter,  1862   38,404  72 


$110,041  05 

Total  amount  expended  during  the  year  by  the 

Deputy  Superintendent  of  Repairs  and  Supphes,    8,807  27 


Total  amount  expended  during  the  year  $118,908  92 

  $118,908  92 


Balance  on  hand  Januarv  1,  1863   $9,499  27 
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